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91-089 


Call  to  Order:     2:13  P.M. 


Present:     President  Sherri  Chiesa,  Vice  President  Gordon  Chin, 

Commissioner  H.  Welton  Flynn,  Commissioner  Arthur  V.  Toupin 


On  motion  of  Toupin,  seconded  by  Chin,  the  Minutes  of  the  regular 
meeting  of  April  2.3,    1991  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
the  Public  Utilities  Commission. 

RESOLUTION 
NO. 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0162       MR         Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $69,500. 

VOTE:     Ayes  -  Chiesa,  Chin,  Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0163       FM         Approving  collection  of  charges  for  damages  for  the 
month  of  April,   1991  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $22,448.40  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $1,221.36;   approving  San  Francisco  Water 
Department  collections  from  miscellaneous  debtors  in 
the  amount  of  $405.55;   and  approving  Bureau  of 
Light,   Heat  &  Power  collections  from  miscellaneous 
debtors  in  the  amount  of  $4,051.08. 

VQTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0164       MR         Amending  Resolution  No.    91-0117  by  changing  the 
settlement  amount  from  $156,151.01  to  $135,000. 

VOTE:     Ayes  -  Chiesa,  Chin,  Flynn,  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0165      WD        Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2032,  8-Inch 
Ductile  Iron  Main  Installation  in  Sacramento  Street 
between  Locust  and  Divisadero  Streets,  approving 
Credit  Contract  Modification  No.    1  in  the  amount  of 
$5,111.60;   authorizing  an  extension  of  time  for 
unavoidable  delays  of  17  working  days;  and 
authorizing  final  payment  in  the  amount  of 
$17,239.70  to  the  Contractor,   Ranger  Pipelines,  Inc. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


91-090 


RESOLUTION 
NO. 


On  motion  of  Flynn,   seconded  by  Chin,    the  following 
resolution  was  adopted: 

91-0166      WD        Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2049,  8-Inch 
Ductile  Iron  Main  Installation  in  Octavia  Street 
between  Market  and  Fulton  Streets;   approving  Debit 
Contract  Modification  No.    1  in  the  amount  of  $5,955; 
and  authorizing  final  payment  in  the  amount  of 
$10,564.75  to  the  Contractor,   Uniacke  Construction, 
Inc . 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Chin,    the  following 
resolution  was  adopted: 

91-0167       WD         Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2051,  8-Inch 
Ductile  Iron  Main  Installation  in  Dartmouth  Street, 
Woolsey  to  Mansell  Street,  Colby  Street,  Olmstead  to 
Mansell  Street,    and  Olmstead  Street,   University  to 
Bowdoin  Street;   approving  Credit  Contract 
Modification  No.   1  in  the  amount  of  $1,968; 
authorizing  an  extension  of  time  for  unavoidable 
delay  of  8  working  days;   and  authorizing  final 
payment  in  the  amount  of  $12,203.50  to  the 
Contractor,  P  &  M  Pipelines. 

VOTE:     Ayes  -  Chiesa,  Chin,  Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0168       WD         Authorizing  and  approving  the  substitution  of 
subcont r ac to r ,   Ro send in  Electric  for  Palmer 
Electric,   to  perform  the  electric  work  under  San 
Francisco  Water  Department  Contract  No.  WD-2060,  San 
Andreas  Water  Treatment  Plant  Expansion  No.  2. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Chin,    the  following 
resolution  was  adopted: 

91-0169       WD         Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2083,   Purchase  of  Outdoor  Power  Control  Centers 
for  San  Antonio  Pump  Station  Project,    in  the  amount 
of  $321,871  to  Controlled  Power  Corporation, 
Masillon,  Ohio. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Chin ,   the  following 
resolution  was  adopted: 

91-0170       WD        Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2088,   Repaving  of  Street  and  Sidewalk  Openings  in 
the  amount  of  $1,341,655  to  Stacy  and  Witbeck,  Inc., 
Nationwide  Construction  Company,    Inc.   and  West  Bay 
Nationwide  Construction,   Company,   San  Francisco,  CA. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


91-091 


RESOLUTION 
NO. 


On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0171      WD        Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  execute  Contract  Modification  No.  2  with 
Spiniello  Construction  Company  to  increase  the 
contract  amount  by  $180,000  to  repair  cracks  and 
other  defects  in  San  Joaquin  Pipeline  No.   2;  and 
authorizing  the  transfer  of  $350,000  from  the 
Mountain  Tunnel  Emergency  Repairs  Project  to  the  San 
Joaquin  Pipeline  No.   2  Project. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0172       HH        Accepting  the  work  performed  under  San  Francisco 
Hetch  Hetchy  Water  &  Power  Contract  No.  HH-817R, 
O ' Shaughnessy  Dam  Leach  Field;   approving  Credit 
Contract  Modification  No.   1  in  the  amount  of 
$1,573.81;   and  authorizing  final  payment  in  the 
amount  of  $19,849.64   to  the  Contractor,   K.  W. 
Emerson,  Inc. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0173       HH         Awarding  San  Francisco  Hetch  Hetchy  Water  &  Power 

Contract  No.   HH-827,   Moccasin  Afterbay  Improvements , 
in  the  amount  of  $179,500  to  Cunningham  and  Sons, 
Inc.,  Oakdale,  CA. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0174      HH        Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Water  &  Power 
Contract  No.   HH-829,   0 ' Shaughnessy  Dam  Septic  System 
Rehabi lit  at  ion . 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0175       MR         Awarding  San  Francisco  Municipal  Railway  Contract 
No.   MR-891,   Muni  Metro  Turnaround  Test  Slurry  Wall 
Construction,    in  the  amount  of  $383,700  to  Case 
International  Company,   Roselle,   Illinois  for 
testing ,    investigation  and  evaluation  services. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


91-092 


RESOLUTION 
NO. 


On  motion  of  Flynn,   seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0176      MR        Awarding  San  Francisco  Municipal  Railway  Contract 
No.  MR-999,  Curtis  E.  Green  Light  Rail  Facility, 
Main  Maintenance  Building-Modification  to  LRV  Lifts, 
in  the  amount  of  $562,300  to  Power  Engineering 
Contractors,    Inc.,   Palo  Alto,  CA. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0177      MR        Approving  Debit  Contract  Modification  No.  3  for  an 
amount  of  $360,000  to  San  Francisco  Municipal 
Railway  Contract  No.   MR-1005,   Cable  Car  System  - 
Furnish  and  Install  Replacements  for  Depression 
Beams;    approving  extension  of  time  of  90  calendar 
days;    and  approving  an  extension  of  time  of  145 
calendar  days  to  the  contract  term  in  order  to 
accompl i sh  additional  work . 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,    seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0178       MR         Approving  Debit  Contract  Modification  No.    1  for  an 

amount  of  $38,000  to  San  Francisco  Municipal  Railway 
Contract  No.   MR-1013,   Presidio  Yard  Bus  Washer 
Replacement  and  approving  an  extension  of  time  of  60 
calendar  days  to  the  contract  term  in  order  to 
accomp lish  additional  work. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0179       MR         Authorizing  the  San  Francisco  Municipal  Railway  to 
award  MR-1038  to  Stacy  and  Witbeck,    Inc.,  and 
Nationwide  Construction  Company,    Inc.,   AJV,   for  an 
amount  not-to-exceed  $875,000  for  the  construction 
of  the  Muni  Metro  System  Castro  No.   10  Crossover. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0180       MR         Designating  Monday,   June  17,    1991,   at  7:00  p.m.  at 
the  Southeast  Community  Facility,    1800  Oakdale 
Avenue,   Community  Meeting  Room;   and  Tuesday,  June 
18,    1991,    at  7:00  p.m.   at  Municipal  Railway's 
Presidio  facility,   2640  Geary  Blvd.,   as  the  dates, 
times  and  places  for  a  public  hearing  for 
considering  possible  increases  to  the  cost  of  the 
Muni  Adult  Fast  Pass  and  the  cost  of  Special  Events 
Service . 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


91-093 


RESOLUTION 
NO. 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0181       PM        Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,   for  the  month 
of  March,  1991. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

91-0182       GM        Authorizing  the  President  of  the  Public  Utilities 

Commission  to  transmit  a   letter  to  the  Joint  Powers 
Board  confirming  the  Commission's  continued  support 
for  the  Joint  Powers  Board's  intentions  with  respect 
to  Caltrain  right-of-way  acguisition  and  sustaining 
operations . 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

91-0183       WD         Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $47,925,000  from  the  proceeds  of  the  sale 
of  the  San  Francisco  Water  Revenue  Bonds,  1991 
Series  A, 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Toupin,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0184       WD         Authorizing  the  General  Manager  of  Public  Utilities 
to  enter   into  an  agreement  with  the  California 
Department  of  Water  Resources  for  the  installation 
of  an  energy  dissipator  to  provide  for  an  increased 
capacity  in  the  transfer  of  water  from  the  State 
Drought  Emergency  Water  Bank  into  San  Francisco's 
San  Antonio  Reservoir. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0185       WD         Consenting  to  an  assignment  of  Lease  by  United  Bank, 
F.S.B.,    a  California  Corporation,    as  Assignor,  to 
Sierra  Enterprises,    Inc.,   a  California  Corporation, 
as  Assignee,    for  the  remainder  term  of  Lease, 
subject ,   but  not   limited,   to  the  requirements  that 
the  Assignee  assume  all  the  covenants,  conditions 
duties  and  obligations  contained  in  Lease  and  that 
it  comply  with  the  surety  bond  and  insurance 
requi rements  set  forth  in  Lease  of  certain  Water 
Department   land  located  adjacent  to  1155  Junipero 
Serra  Blvd.    in  the  City  and  County  of  San  Francisco. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


91-094 


RESOLUTION 
NO. 


On  motion  of  Chin,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

91-0186      WD        Authorizing  execution  of  a  Third  Supplemental 

Agreement  in  Modification  of  Lease  to  Garden  Chapel, 
Inc.,  of  Water  Department  property  located  at  885  El 
Camino  Real,   South  San  Francisco,  CA,  extending  the 
term  for  an  additional  ten  (10)  year  period 
commencing  September  1,    1990  and  ending  August  31, 
2000,    increasing  the  rental  to  Five  Thousand  Six 
Hundred  Forty  Dollars   ($5,640)  per  annum,  amending 
insurance  provisions  and  increasing  surety  bond  to 
$25,000,   subject  to  the  same  terms  and  conditions; 
and  approving  all  terms  and  conditions  of  the  May 
10,   1960  Lease  as  amended. 

VOTE:     Ayes  -  Chiesa,  Chin,  Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Chin,    the  following 
resolution  was  adopted: 

91-0187       UEB       Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2037R,   Calaveras  Pipeline  Replacement  and  Outlet 
Facilities  Modifications  in  the  amount  of 
$15,190,000  to  Stacy  and  Witbeck,    Inc.,  San 
Francisco,  CA. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

91-0188       UEB       Awarding  San  Francisco  Municipal  Railway  Contract 
No.  MR-890,   Purchase  of  Steel  Girder  Rail  for 
Waterfront  and  Market  Street  Projects,    in  the  amount 
of  $2,327,865  to  Wirth  Incorporated,  Montreal, 
Quebec,  Canada. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
following   resolution  was  adopted: 

91-0189       UEB       Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  execute  a  professional  services  agreement 
with  Parsons,   Brinckerhof f ,   Quade  and  Douglas,  Inc. 
for  conceptual  engineering  phase  services  for  the 
Muni  Metro  East  Facility  and  Access  Track  Project 
for  an  amount  not-to-exceed  $1,830,866. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Chin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

91-0190       FM        Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  permit  to  use  property  at  Pier  30  -  32 
at  the  Port  of  San  Francisco  for  the  Municipal 
Railway  Annual  Bus  Roadeo. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


91-095 


RESOLUTION 
NO. 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

91-0191      FM        Authorizing  the  Director  of  Finance  to  apply  for, 

accept,   and  expend  up  to  $3.2  million  of  Bridge  Toll 
funds  for  San  Francisco  Municipal  Railway 
Improvement  Corporation  (SFMRIC)   lease  payments  and 
$59.5  million  of  regional  funds  such  as  Urban  Mass 
Transportation  Administration  Section  8  and  Section 
9  operating  revenues.   Transportation  Development  Act 
(TDA)  Articles  4,    8,    and  4.5,   State  Transit 
Assistance  Revenue-Based  funds,    and  AB  1107 
half-cent  sales  tax  revenues  for  1991/92  Municipal 
Railway  operations  and  capital  improvements,  and 
$1.6  million  of  BART  District  funds  for 
reimbursement  of  "feeder"  trips  made  on  Muni  to  and 
from  BART  stations  in  San  Francisco. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Toupin,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0192       BMIS     Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  a  personal  services  contract 
modification  with  R.C.  Research,   Inc.   for  an  amount 
not-to-exceed  $25,000  and  a  period  of  time 
not-to-exceed  June  30,   1992  for  additional  services 
related  to  the  mandatory  water  rationing  program. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******************** 

Resolution  No.    91-0182  --  Authorizing  the  President  of  the  Public 
Utilities  Commission  to  transmit  a  letter  to  the  Joint  Powers  Board 
confirming  the  Commission's  continued  support  for  the  Joint  Powers 
Board's  intentions  with  respect  to  Caltrain  right-of-way  acquisition 
and  sustaining  operations. 


Mr.   Douglas  Wright,   Deputy  Mayor,   Transportation  and  Public  Works, 
stated  that  the  intent  of  the  Joint  Powers  Board  (JPB),   which  is 
made  up  of  Santa  Clara,   San  Mateo,    and  San  Francisco  Counties,    is  to 
secure  funding  for  the  acquisition  of  the  Caltrain  right-of-way 
between  the  City  of  Gilroy  and  the  City  and  County  of  San 
Francisco .     The  bulk  of  the  financing  for  the  right-of-way 
acquisition  was  to  come  from  State  Proposition  116  bond  sales,  but 
due  to  the  budgetary  problems  the  State  of  California  is  facing 
there  was  some  question  as  to  the  availability  of  full  funding  f rom 
Proposition  116   (Clean  Air  and  Transportation  Improvement  Act  of 
1990).     Mr.  Wright  said  that  the  State  Transportation  Commission 
noted  that  one  of  the  problems  with  the  JPB  financing  package  was 
the  uncertainty  of   local  financial  commitment  to  the  acquisition  of 
the  Peninsula  Commute  right-of-way  and  that  the  State  Transportation 
Commission  would  like  some  indication  of  policy  intent  from  the 
three  member  count ies  as  to  their  support  for  the  right-of-way 
acquisition.     He  stated  that  the  letter  to  the  JPB  does  nothing  more 


91-096 


than  indicate  the  Commission's  willingness  to  explore  and  proceed 
with  a  financing  package  that  wou Id  ref lect  support   for  t rying  to 
acquire  the  Peninsula  Commute  right-of-way.     He  explained  that  the 
San  Francisco  Water  Department  had  been  managing  another 
right-of-way  acquired  by  the  Municipal  Railway  of  approximately  8 
plus  miles  in  length  which  had  previously  been  used  for 
transportation  purposes  and  is  being  preserved  for  future 
transportation  use.     A  possible  use  which  has  come  to  the  forefront 
is  the  prospective  extension  of  BART  from  the  vicinity  of  the 
Colma/Daly  City  turnback  to  the  vicinity  of  the  Airport.  The 
proposition  which  staff  would  like  to  explore  in  the  future  would  be 
that  this  right-of-way  would  be  conveyed  to  San  Mateo  County  in 
fee.     San  Mateo  County  would  make  a  direct  cash  investment  in  the 
Peninsula  Commute  right-of-way  to  the  extent  of  the  value  of  our 
participation  required  in  that  acquisition.     Mr.  Wright  indicated 
that  the  Public  Utilites  Commission  would  receive  fair  market  value 
for  the  conveyance  of  the  right-of-way  if  such  a  financing  package 
could  be  put  together. 

Commissioner  Chin  inqui  red  about  Proposition  116  in  relation  to  the 
State  budget  crisis  and  asked  whether  the  State  had  issued  any 
Proposition  116  bonds. 

Mr.  Wright  replied  that  the  hope  had  been  that  approximately  $173 
million  would  be  available  for  the  JPB's  acquisition  of  the 
Peninsula  Commute  right-of-way.     Given  the  deficits  and  problems  in 
financing  the  bonds  there  was  reluctance  on  the  part  of  the  State  to 
issue  the  full  amount  of  the  bonds  in  Proposition  116.     The  State 
indicated  that  any  issuance  of  Proposition  116  bonds  would  be 
limited  not  only  by  budget  considerations  but  would  be  targeted  to 
projects  which  were  capital  or  labor  intensive  in  order  to  have  a 
positive  impact  on  California's  economy.     The  State  is  asking  for 
certain  evidences  to  be  provided  which  would  show  the  JPB's 
commitment  of   local  will  and  local   resources  for  the  acquisition  of 
the  Peninsula  Commute  right-of-way. 

Commissioner  Chin  also  asked  whether  there  would  be  an  independent 
appraisal  process  of  what  the  right-of-way  was  worth  and  whether  the 
appraisal  process  would  be  agreed  upon  by  all  three  counties. 

Mr.  Wright  responded  that  the  right-of-way  would  be  subject  to  an 
independent  appraisal  process  for  all  three  counties  and  that  all 
options  would  be  looked  at  before  establishing  a  market  value  for 
the  property. 

Mr.   Norman  Rolfe,   San  Francisco  Tomorrow,  urged  the  Commission  to 
expedite  the  obtaining  of  this  right-of-way  by  public  agencies 
because  it  was  an  important  regional  transit  facility  which  had  the 
capability  of  serving  San  Francisco  as  well  as  the  Peninsula. 


On  motion  of  Commissioner  Chin,   seconded  by  Commissioner  Toupin, 
Resolution  No.   91-0182  was  approved. 

Item  No.    17  —  Presentation  on  the  1991/92  Budget. 

Ms.   Michelle  N.  Witt,  Acting  Finance  Director,   Bureau  of  Finance, 
gave  an  update  on  the  status  of  the  1991/92  budget.     She  stated  that 
in  January  1991,    the  Commission  approved  the  1991/92  baseline 
budgets  and  budget  change  proposals  for  the  operating  departments 
and  the  bureaus.     In  February,   the  budget  was  submitted  to  the 
Mayor's  Office  and  in  March  the  Mayor's  Office  requested  that 
departments  identify  ways  to  achieve  5%  and  10%  reductions  in  the 
1991/92  baseline  budgets.     Ms.  Witt  highlighted  some  of  the 
significant  changes  the  Mayor  was  considering  for  the  Water 
Department,   Hetch  Hetchy  Water  &  Power,    and  the  Municipal  Railway. 

She  said  that  the  Mayor's  Office  was  proposing  to  reduce  the  Water 
Department's  equipment  baseline  budget  by  $300,000  which  represents 
a  City-wide  policy  not  to  approve  the  purchase  of  new  vehicles  for 
1991/92.     Also,    another  significant   reduction  under  consideration  by 
the  Mayor  was  not  to  approve  the  proposal  for  the  Water  Department's 
water  conservat ion  program. 


91-097 


Mr.   John  P.   Mullane,   General  Manager,   San  Francisco  Water 
Department,    stated  that  the  two  significant   items  the  Mayor 
identified  to  be  cut  were  the  rebate  program  for  ultra   low  flush 
to i lets  and  the  ret r of  it  program  for  residential  customers .  The 
Mayor's  rationale  regarding  the  retrofit  program  was  twofold:  1) 
that  there  was  pending  legislation  at  the  Board  of  Supervisors  that 
would  require  residential  homes  to  be  retrofitted  within  a 
three-year  period,   irrespective  of  any  program  the  Water  Department 
would  have;   and  2)   that   it  was  not  the  Water  Department's 
responsibility  to  spend  funds  on  someone  else's  property. 

Commissioner  Chin  remarked  that  he  hoped  staff  would  not  lose  sight 
of  the  importance  of  planning  and  looking  at  all  possible  ideas  to 
encourage  the  private  sector  to  participate  in  water  conservation. 

Regarding  the  Hetch  Hetchy  budget,  Ms.  Witt  said  that  the  Mayor 
recommended  against  the  department  performing  a  study  to  consider 
purchasing  streetlights,  which  are  currently  owned  and  maintained  by 
PG&E.     Ms.  Witt  said  that  the  Mayor's  Office  was  also  reducing  all 
entertainment  budgets  for  all  departments  to  zero. 

Ms.   Witt  stated  that  the  Municipal  Railway's  contribution  to  the 
General  Fund  deficit  was  a  combination  of  revenue  enhancements  and 
expenditure  reductions.     The  Mayor  recommended  increasing  the  Fast 
Pass  from  $28  to  $32.     Budget   reductions  would  include:     1)  lower 
fuel  price  assumptions  for  all  City  departments;  2)   reducing  claims 
costs  by  $500,000;    3)    reducing  the  PUC  Bureau's  budgets  by  $686,000; 
and  4)   reducing  Municipal  Railway  administrative  staff  by  18 
positions,   of  which  12  positions  are  currently  filled. 

Mr.  David  Pilpel  was  of  the  opinion  that  staff  should  consider 
reorganization  of  the  PUC  staff  as  a  whole  and  not  just   look  at 
cutting  administrative  positions  within  the  Municipal  Railway.  He 
also  was  of  the  opinion  that  the  Commission  not  only  look  at 
increasing  the  Fast  Pass  fare  but  that  they  consider  increasing  the 
senior  fare  and  other  fares  as  well. 


Public  Comments 

Mr.   David  Pilpel  suggested  that   instead  of  shutting  down  and 
substituting  buses  on  the  K,  L,  M  lines,   that  service  be  rerouted 
via  17th  Street  during  the  Castro  Crossover  Project.     He  also 
suggested  that  tokens  be  reintroduced  if  there  were  any  changes  in 
Muni  fares. 


The  meeting  was  recessed  at  3:22  P.M.  to  meet  in  Executive  Session 
on  Item  No .    14 . 

The  meeting  was  reconvened  at  3:38  P.M. 

Resolution  No.   91-0187  —  Awarding  San  Francisco  Water  Department 
Contract  No.  WD-2037R,   Calaveras  Pipeline  Replacement  and  Outlet 
Facilities  Modifications   in  the  amount  of  $15,190,000  to  Stacy  and 
Witbeck,    Inc.,   San  Francisco,  CA. 

On  motion  of  Commissioner  Flynn,    seconded  by  Commissioner  Chin, 
Resolution  No.   91-0187  was  approved. 


******************** 


******************** 


******************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


3:39  P.M. 


Romaine  A.  Boldridge 
Secretary 


91-098 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.    &  ACCIDENT 

SPECIFIED  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 


Non-Litigated i 
None 

Litigated: 

Larry  Graves 
S884-302 


86-B-6036-2  $51,830.28  21-1  02-02-87  PI  $30,000.00 
$300, 000. 00 


Giuseppina  Tittoni  88-B-0540-1  $10,292.36  2-7 
S916-27  3  $100, 000. 00 


10-19-88  PI 


$17 , 500. 00 


Ruth  Wong 
S900-861 


87-T-0693-1  $56,935.95  2-7 
Unstated 


01-06-88     PI         $22, 000. 00 


Judgment: 
None 

TOTAL  SETTLEMENT  (3) 


$69 , 500 . 00 


*ACD=As  Court  Determines 
INDEX  632091 


SUB  OBJECT 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY  111391 


at  its  meeting  of . 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANaSCO 

RESOLUTION  No.  ^'l-*~Olfjj 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  Department  Managers  and  the  city  Attorney, 
hereby  approves  collection  of  charges  for  damages  for  the  month  of  April 
1991  against  the  following: 

SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $22,448.40  and  write-off  compromise  reductions  for  comparative 
negligence  in  the  amount  of  $1,221.36. 

SAN  FRANCISCO  WATER  DEPARTMENT  from  miscellaneous  debtors  in  the 
amount  of  $405.55. 

BUREAU  OF  LIGHT,  HEAT  &  POWER  from  miscellaneous  debtors  in  the 
amount  of  $4,051.08. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  MAY        i  1 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  -^i.""^>X^j4 


WHEREAS,   This  Commission  approved  Resolution  No. 
91-0027  on  April   9,    1991,   pertaining  to  attorney ' s  fee  and 
Title  VII  costs   in  the  Resnick  employment  discrimination  case; 
and; 

WHEREAS,   The  incorrect  settlement  of  $156,151.01  has 
been  corrected  and  the  difference  between  the  correct  amount  of 
$135,000  and  the  paid  amount  refunded  to  the  City  and  County  of 
San  Francisco;   now,   THEREFORE  be  it 

RESOLVED,   That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,    the  PUC  Finance  Director  and  the 
City  Attorney,    this  Commission  hereby  amends  Resolution  No. 
91-0117  by  changing  the  settlement   amount  from  $156,151.01  to 
$135,000. 


1898M 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MAY       J 1  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.     ^ \) 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-2032,  8- Inch  Ductile  Iron  Main 
Installation  in  Sacramento  Street  between  Locust  and  Divisadero  Streets,  as 
satisfactorily  completed;  approves  Credit  Contract  Modification  No.  1  in  the 
amount  of  $5,111.60;  authorizes  an  extension  of  time  for  unavoidable  delays  of 
17  working  days;  and  authorizes  final  payment  in  the  amount  of  $17,239.70  to 
the  Contractor,  Ranger  Pipelines,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAX  J  ^  1991,/?  0  '  '  '  


Secretary,  Public  Utilities  Commission 


RRY:fmd 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


RESOLVED,  That  this  Co^ission  accepts  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-2049,  8-Inch  Ductile  Iron  Main 
Installation  in  Octavia  Street  between  Market  and  Fulton  Streets,  as 
satisfactorily  completed;  approves  Debit  Contract  Modification  No.  1  in  the 
amount  of  $5,955.00;  and  authorizes  final  payment  in  the  amount  of  $10,564.75  to 
the  Contractor,  Uniacke  Construction,  Inc. 


WD2049CA 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MAY  H199] 


Secretary,  Public  Utilities  Commession 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCrSCO 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-2051,  8-Inch  Ductile  Iron  Main 
Installation  in  Dartmouth  Street,  Woolsey  to  Mansell  Street,  Colby  Street, 
Olmstead  to  Mansel 1  Street,  and  Olmstead  Street,  University  to  Bowdoin 
Street,  as  sati sfactorily  completed;  approves  Credit  Contract  Modification 
No.  1  in  the  amount  of  $1,968.00;  authorizes  an  extension  of  time  for  an 
unavoidable  delay  of  8  working  days;  and  authorizes  final  payment  in  the 
amount  of  $12,203.50  to  the  Contractor.  P  &  M  Pipelines. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  HJA^  1  4  ]99l 


JYB:fmd 


PUBLIC  UTILITIES  COMMISSION 

CFTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,    The    Public    Utilities    Commission    awarded    San    Francisco  Water 
Department  Contract  No.  WD-2060,  San  Andreas  Water  Treatment  Plant  Expansion  No 
u     u  ;  ^'"°^°r°  Construction  Co.,   Inc./Verrett  Construction  Company,  Inc., 
348  Hatch  Drive,  Foster  City,  CA    94404;  and 

WHEREAS,  Amoroso/Verrett,  by  letter  dated  March  26,  1991,  has  requested 
substitution  of  subcontractor  Palmer  Electric  for  Rosendin  Electric,  to  perform 
electrical  work  on  the  contract;  and 

WHEREAS,  Palmer  Electric  has  requested  to  be  released  as  a  subcontractor 
due  to  their  inability  to  attain  a  performance  bond  through  a  U  S  Treasury 
listed  surety;  and 

WHEREAS,  Utilities  Engineering  Bureau  staff  has  established  that  Rosendin 
Electric  IS  a  qualified  contractor  who  can  perform  the  work  within  schedule  and 
at  no  additional  cost  and  that  such  substitution  of  subcontractor  is  in  the  best 
interest  of  the  City;  now,  therefore,  be  it 

RESOLVED,     That    the    Commision    hereby    authorizes    and     approves  the 
substitution  of  subcontractor,  Rosendin  Electric  for  Palmer  Electric,  to  perform 
the  electrical  work  under  San  Francisco  Water  Department  Contract  No  WD-2050 
San  Andreas  Water  Treatment  Plant  Expansion  No.  2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY        14  ]99]    ^  ^   


PUBLIC  UTILITIES  COMMISSION 

Cmc  AND  COUNTY  Of  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  The  Public  Ulilities  Commission  obtained  approval  from  the  Purchaser 
to  purchase  Outdoor  Power  Control  Centers  for  the  San  Antonio  Pump  Station  Project;  and 

WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  No.  WD-2083 
Purchase  of  Outdoor  Power  Control  Centers  for  San  Antonio  Pump  Station  Project  was  received 
and  opened  publicly  on  March  26,  1991;  and 

WHEREAS,  The  low  bid  in  the  amount  of  $321,871.00  was  submitted  by  Controlled 
Power  Corporation;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department 
Contract  No.  WD-2083  in  the  amount  of  $321,871.00  to  Controlled  Power  Corporation,  211 
Wctmore  Avenue  South  East,  Masillon,  Ohio  44646,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


fjY)(M^  (J. 


Secretary,  Public  Utilities  Commission 


CAO:rmd 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2088,  Repaying  of  Street  and  Sidewalk  Openings  for 
the  San  Francisco  Water  Department  for  Fiscal  Year  ending  June  30,  1992,  in  the 
amount  of  $1,341,655.00,  to  Stacy  and  Witbeck,  Inc.,  Nationwide  Construction 
Company,  Inc.  and  West  Bay  Nationwide  Construction,  Company,  AJV,  P.  0.  Box 
11642.  San  Francisco,  California  94101,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utiiities  Commission 
at  its  meeting  of  MAY  14  199] 


Secretary,  Public  Utilities  Commission 


BCA:fmd 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  On  November  13,  1990,  Spiniello  Construction  Co. 
(Contractor)  was  awarded  contract  number  HH824,  San  Joaquin 
Pipeline  No.  2,  Replace  Mortar  Lining  for  the  contract  amount  of 
$2,500,000;  and 

WHEREAS,  By  Contract  Modification  No.  1,  the  Contractor 
performed  ultrasonic  testing  of  18,400  feet  of  pipeline  joints  to 
determine  if  there  are  cracks  in  the  welded  joints;  and 

WHEREAS,  The  ultrasonic  testing  revealed  that  33%  of  the 
pipeline  joints  tested  have  cracks  which  must  be  repaired  before 
they  deteriorate  further  and  result  in  leaks  in  the  pipeline;  and 

WHEREAS,  In  order  to  process  Contract  Modification  No.  2  with 
the  Contractor,   additional  project  funds  will  be  required;  and 

WHEREAS,  Funds  are  available  in  the  Mountain  Tunnel  Emergency 
Repairs  Project;   now,   therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  Contract 
Modification  No,  2  with  Spiniello  Construction  Company  increasing 
the  contract  amount  by  $180,000  from  $2,500,000  to  $2,680,000;  and 
be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  transfer  of 
$350,000  from  the  Mountain  Tunnel  Emergency  Repairs  Project  to  the 
San  Joaquin  Pipeline  No.   2  Project, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

'..ti.-iil.7Z 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Hetch  Hetchy 
Water  and  Power  Contract  No.  HH-817R,  O'Shaughnessy  Dam  Leach  Field,  as  satisfactorily 
completed;  approves  Credit  Contract  Modification  No.  1  in  the  amount  of  $1,573.81  and 
authorizes  fmal  payment  in  the  amount  of  $19,849.64  to  the  Contractor,  K.  W.  Emerson,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  1^  199] 


Secretary.  Public  Utilities  Commissio. 


JYB:fmd 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTrON  No.  ' 


WHEREAS,   Under  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-827, 
Moccasin  Afterbay  Improvements  is  to  be  performed;  and 

WHEREAS,   Bids  for  thi s  work  were  received  and  opened  publ icly  on 
March  15,  1991;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Water  and 

Power  Contract  No.  HH-827,  Moccasin  Afterbay  Improvements,   in  the  amount  of 

$179,500.00  to  Cunningham  and  Sons.  Inc.,  P.  0.  Box  425,  Oakdale.  CA  95361, 
as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ,  MAY  U  IQQ] 


Secretary,  Public 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WEEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract  No. 
HH-829,  septic  system  rehabilitation  work  is  to  be  performed  at 
O'Shaughnessy  Dam;  and 

WHEE^EAS,  The  Departnent  of  City  Planning  has  determined  this 
project  to  be  categorically  exeirpt  frcsn  the  California 
Environmental  Quality  Act  and  State  Guidelines  under  Class  1(b); 
now,  therefore,  be  it 

RESCtLVED,  That  this  Ccsmission  hereby  autliorizes  bid  call 
for  Hetch  Hetchy  Water  and  Power  Contract  No,  829,  O'SKiiughnessy 
Dam  Septic  System  Rehabilitation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  1931 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUWTV  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^  ^ 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Municipal 
Railway  Contract  No.  MR-891 ,  Muni  Metro  Turnaround  Test  Slurry  Wal  1 
Construction,  in  the  amount  of  $383,700.00  to  Case  International  Company,  P.  0. 
Box  40,  Roselle,  Illinois  60172,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY__I_4  1991 


Secretary,  Public  Utilities  Commissi^ 


BCA:fmd 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FfUNCISCO 

RESOLUTION  No.  


WHEREAS,  The  work  specified  under  Municipal  Railway  Contract  No. 
MR-999,   Curtis  E.  Green  Light  Rail  Facility,  Main  Maintenance 
Building-Modification  to  LRV  Lifts  is  to  be  funded  under  an  Urban  Mass 
Transportation  Grant  under  Fund  Group  31-282,  project  603-07;  and 

WHEREAS,  Four  bids  for  this  work  were  received  and  opened 
publicly  on  April  10,   1991;  now,  therefore  be  it 

RESOLVED,   That  this  Commission  hereby  awards  the  work  as 
specified  under  Municipal  Railway  Contract  No.   MR-999,   Curtis  E.  Green 
Light  Rail  Facility,   Main  Maintenance  Building-Modification  to  LRV 
Lifts  in  the  amount  of  $562,300.00  to  Power  Engineering  Contractors, 
Inc.,    1275  North  San  Antonio  Road,   Palo  Alto,   CA  94303  as  the  lowest 
responsive  and  qualified  bidder  and  rejects  all  other  bids  for  the 
work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   >      WAY        14  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


HHEREAS,  Under  PUC  Resolution  No.  89-0270  dated  August  22,  1989,  the 
contact  for  the  performance  of  the  work  as  specified  under  the  Alternate  A  of 
Municipal  Railway  Contract  No.  MR-1005  was  awarded  to  Anderson  Pacific  Engineering 
in  the  bid  amount  of  $841,000.00;  and 

HHEREAS,  Under  PUC  Resolution  90-0062  dated  February  27.  1990  Contract 
Modification  No.  1,  which  provided  for  adjustment  of  quantities  in  the  amount  of 
$281,000.00  was  approved;  and 

WHEREAS,  Under  PUC  Resolution  No.  90-0366  October  9.  1990  Contract 
Modification  No.  2,  which  provided  for  the  payment  of  additional  costs  as 
necessitated  by  field  conditions  in  the  amount  of  $309,323.84  was  approved;  and 

WHEREAS.  Engineering  staff  has  determined  that  certain  modifications  are 
necessary  to  mitigate  noise  levels  and  to  accommodate  alignment  and  dimension 
anomalies;  and 

WHEREAS,  Funding  for  this  modification  in  the  amount  of  $360,000.00  is 
contained  In  a  supplemental  request  presently  before  the  Board  of  Supervisors 
requesting  an  appropriation  of  $2,860,309.79  from  the  Chin  8<  Hensolt,  OKA 
litigation  settlement  agreement  for  Cable  Car  system  and  facilities  maintenance, 
improvement  and  enhancement  projects;  now,  THEREFORE  be  1t 

RESOLVED,  That  this  Commission  approves  a  debit  modification  to  provide 
funds  in  the  amount  of  $360,000.00  for  additional  work  as  set  forth  in  Contract 
Modification  No.  3  to  Municipal  Railway  Contract  No.  MR-1005  Cable  Car  System  - 
Furnish  and  Install  Replacements  for  Depression  Beams,  contingent  upon  approval  of 
that  activity  as  described  and  budgeted  in  thp  :;iipplemental  request  which  is  to  be 
funded  from  the  Cable  Car  System  Fund;  and  be  it 

FURTHER  RESOLVED.  That  this  Commission  hereby  approves  an  extension  of 
time  of  ninety  calendar  days  of  unavoidable  delay  resulting  from  delays  caused  by 
the  City;  and  be  it 

FURTHER  RESOLVED.  That  this  Commission  hereby  approves  an  extension  of 
time  of  one  hundred  and  forty-five  calendar  days  to  the  contact  term  in  order  to 
accomplish  said  additional  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUs,neetin,of.  MAY  14-1991 


Secretary,  Public  Utilities  Commisi 
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PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  Of  SAN  FHANCISCO 


RESOLUTION  No.  


WHEREAS,  This  Contract  Modification  represents  a  change  to 
Municipal  Railway  Contract  No.  MR-1013,   Presidio  Yard  -  Bus  Washer 
Replacement  which  is  required  due  to  field  conditions  and  to 
accommodate  changes  requested  by  the  Railway;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  a  Debit 
Modification  to  provide  funds  in  the  amount  of  $38,000.00  for 
additional  work  as  set  forth  in  Contract  Modification  No.   1  to 
Municipal  Railway  Contract  No.  MR-1013,   Presidio  Yard  Bus  Washer 
Replacement  which  is  to  be  funded  under  Fund  Group  31-037-710830-606- 
04;  and  be  it  further 

RESOLVED,   That  this  Commission  hereby  approves  an  extension  of 
time  of  sixty  calendar  days  to  the  contract  term  in  order  to 
accomplish  said  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,      ,.    ,  MAY  l'il991 

at  Its  meeting  of  


Secretary,  Public  Vtilities  Commissicu 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

ai-0179 

RESOLUTION  No.  


WHEREAS,  The  need  to  provide  for  alternate  service  between  the 
Castro  Street  Station  and  downtown  requires  the  construction  of  a  No.  10 
Diamond  Crossover  at  Castro  Station;  and 

WHEREAS,   PUC  Resolution  No.   88-0013  authorized  a  contract  with 
Foster  Engineering,    Inc.   to  review  designs  for  signal  system  improvements 
and  a  double  crossover  at  Castro  Street  Station;  and 

WHEREAS,  Construction  would  call  for  a  short  (10  day)  "surface 
by-pass  operation"  between  Eureka  Station  and  Duboce  Portal  which  is  not 
perceived  as  a  significant  operation  or  management  issue;  and 

WHEREAS,   PUC  Resolution  No.   90-0412  authorized  a  modification 
of  the  contract  with  Foster  Engineering,   Inc.  to  provide  construction 
plans  and  specifications  for  the  Castro  No.    10  Crossover;  and 

WHEREAS,   PUC  Resolution  No.   91-0100  authorized  the  Municipal 
Railway  to  issue  a  bid  call  for  the  construction  of  the  Muni  Metro 
System,   Castro  No.    10  Crossover   (MR-1038)   and  an  Invitation  for  Proposals 
was  advertised  on  April  3,    1991;  and 

WHEREAS,   In  response  to  the  invitation  for  proposals,   bids  were 
received  by  the  Municipal  Railway  on  May  3,    1991;  and 

WHEREAS,   Of  the  two  bids  received,   Stacy  and  Witbeck,    Inc.  and 
Nationwide  Construction  Company,   Inc.,   a  Joint  Venture,     submitted  the 
lowest  bid  of  $875,000.00  and; 

WHEREAS,   Funding  is  available  in  UMTA  Grant  CA-03-0235  and  is 
approved  by  PUC  Finance;   now  therefore  be  it 

RESOLVED,   That  the  Public  Utilities  Commission  hereby 
authorizes  the  San  Francisco  Municipal  Railway  to  award  a  contract  to 
Stacy  and  Witbeck,    Inc.,   and  Nationwide  Construction  Company,   Inc.,  a 
Joint  Venture,    for  an  amount  not  to  exceed  $875,000.00  for  the 
cponstruction  of  the  Muni  Metro  System  Castro  No.    10  Crossover  (MR-1038) 
in  accordance  with  the  plans  and  specifications  that  accompany  the 
contractual  agreement. 


pc : resl 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MAY  1^1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  c3esignates  the 
following  dates  and  places  to  consider  possible  increases  to 
the  cost  of  the  Muni  Adult  Fast  Pass   (from  $28  per  month  to  $32 
per  month),    and  to  the  cost  of  Special  Events  Service  (from 
$4 .00   to  $5 . 00)  : 

1)  June  17,    1991  at  7:00  p.m.    at  the  Southeast  Community 
Facility,   1800  Oakdale  Avenue,   in  the  Community  Meeting 
Room;  and, 

2)  June  18,    1991  at  7:00  p.m.    at  Muni's  Presidio  facility, 
2640  Geary  Blvd. 

and  be  it  FURTHER 

RESOLVED,  That  the  proposed  changes  and  staff   report  be 
made  available  for  public  inspection  and  review  beginning 
Monday,   June  3,    1991   in  Room  287,   City  Hall,   San  Francisco. 


1888H 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeUng  of  (JAY  1  4.  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No_lU:«!iJLj? 


WHEREAS ,   under  the  author  i  ty  of  Charter  Sect  ion 
3.501,   the  General  Manager.  PUC  is  authorized  to  make  Non 
Civil  Service  and  Temporary  appointments  and  removals 
therefrom;  and 


WHEREAS ,   such  appointments  and  removals  have  been 
ordered  by  the  General  Manager,  PUC;  and 


WHEREAS,    the  General  Manager,   PUC,   has  requested 
commission,   ratification  and  approval  of  such  appointments 
and  removals;  now  therefore  be  it 


RESOLVED,   the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  March  1991. 


217C-2 


I  hereby  certiiy  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commivion 
at  itfi  meeting  of  L  MAY  ^4  ^^^1  —  j-  --  ^   ^ 

Secretary,  Pubtic  Utilities Cdmmisswn' 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  l^Siu 


WHEREAS,  The  Peninsula  Commute  Joint  Powers  Board  (JPB)  is 
seeking  to  acquire  the  Caltrain  right-of-way  between  the  City 
of  Gilroy  and  the  City  and  County  of  San  Francisco;  and 

WHEREAS,   The  JPB  has   requested  an  indication  of  the 
willingness  of  the  Public  Utilities  Commission  to  support  of 
the  acquisition;   NOW,   THEREFORE  BE  IT 

RESOLVED,  That  this  Commission  authorizes  the  President  of 
this  Commission  to  transmit  a  letter  to  the  JPB  attached  to 
this  Resolution  and  by  this  action  made  a  part  hereof. 


5350r 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

}    MAY      14  1991 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


RESOLDTION  NO.    1991  - 


PENINSULA  CORRIIX)R  STUDY  JOINT  POWERS  BOARD 

RESOLUTION  REAFFIRMING  COMMITMENT 
TO  CONTINUED  SERVICE  SUBSEQUENT  TO  ACQUISITION  OF  THE 
CALTRAIN  RIGHT-OF-WAY 

**** 

WHEREAS,  the  Peninsula  Corridor  Study  Joint  Powers  Board 
("JPB")   is  the  designated  recipient  of  funds  totalling  $173 
million  under  the  Clean  Air  and  Transportation  Improvement  Act 
of  1990   ("Proposition  116")   for  CalTrain  capital  improvements 
and  acquisition  of  rights-of-way;  and 

WHEREAS,   the  JPB  has  negotiated  a  letter  of  intent  to 
acquire  the  CalTrain  right-of-way  between  the  City  and  County  of 
San  Francisco  and  the  City  of  Gilroy  (together  with  rights  to 
acquire  other  rights-of-way  associated  therewith) ;  and 

WHEREAS,   in  order  to  consummate  the  aforementioned 
right-of-way  acquisition,  the  JPB  requires  an  allocation  of  all 
of  the  funds  authorized  therefor  by  Proposition  116;  and 

WHEREAS,  Proposition  116  designates  the  California 
Transportation  Commission  ("CTC")  as  the  agency  charged  with 
responsibility  for  allocation  of  the  funds  authorized  by  said 
measure  and  empowers  the  CTC  to  adopt  guidelines  to  require  that 
grants  for  transit  projects  be  expended  for  projects  which  are 
essential  to  the  implementation  of  safe  and  reliable  transit 
services;  and 


WHEREAS,   pursuant  to  the  authority  conferred  upon  it  by 
Proposition  116  the  CTC  has  promulgated  guidelines  requiring 
applicants  to  demonstrate,  among  other  things,  that  adequate 
funding  plans  exist  to  operate  transit  services  utilizing  the 
assets  acquired  with  Proposition  116  funds;  and 

WHEREAS,   in  connection  with  the  JPB's  Proposition  116 
funding  request  for  the  CalTrain  right-of-way  the  CTC  has 
requested  an  assurance  that  the  JPB,  or  its  successor,  will 
continue  to  operate  the  Peninsula  Commute  Service  subsequent  to 
acquisition  of  the  right-of-way  and  transfer  of  State  assets 
associated  with  the  existing  CalTrain  service;  and 

WHEREAS,    it  has  been  the  longstanding  intention  of  the  JPB 
to  assume  future  operating  responsibility  for  the  Peninsula 
Commute  Service  subsequent  to  acquisition  of  the  right-of-way, 
the  obtaining  of ^commitments  for  the  completion  of  various 
interim  upgrade  projects  and  the  transfer  of  various  State 
assets  associated  with  the  existing  CalTrain  service. 

NOW,   THEREFORE,    BE  IT  RESOLVED  by  the  JPB  as  follows: 

The  JPB  hereby  reiterates  and  reaffirms  its  commitment  to 
support  the  continued  operation  of  the  Peninsula  Commute  Service 
subsequent  to  acquisition  of  the  CalTrain  right-of-way,  the 
transfer  of  State  assets  required  to  operate  the  service  and  the 
obtaining  of  necessary  commitments  to  implement  the  remaining 
interim  upgrade  projects;  and 


BE  IT  FURTHER  RESOLVED  that  the  Chairman  of  the  Board  is 
authorized  to  communicate  this  renewed  commitment  to  the  CTC  in 
conjunction  with  the  Proposition  116  funding  request  for  the 
CalTrain  right-of-way  referred  to  hereinabove. 

Regularly  passed  and  adopted  this    day  of   , 

1991  by  the  following  vote: 

Ayes : 
Noes: 
Absent: 


Chairman,  Joint  Powers  Board 

ATTEST: 


Secretary  to  the  Joint  Powers  Board 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. . 


HHEREAS,  By  Resolution  No.  91-0087.  the  Public  Utilities  Commission 
authorized  the  issuance  of  not  to  exceed  $76,000,000  of  San  Francisco  Water 
REvenue  Bonds ;  and 

WHEREAS.  $70,145,682  of  San  Francisco  Water  Revenue  Bonds,  1991  Series 
A,  were  issued  May  8,  1991;  and 

WHEREAS.  By  Resolution  No.  90-0145,  the  Public  Utilities  Commission 
provided  for  the  reimbursement  from  this  bond  issue  of  the  payment  of  costs  of 
Water  Department  capital  projects  incurred  after  May  8.  1990;  and 

WHEREAS,  Approximately  $8,000,000  of  reimbursable  expenditures  have  been 
incurred;  and 

WHEREAS,  Projects  to  be  funded  through  this  supplemental  appropriation 
request  include  the  replacement  of  a  portion  of  the  Calaveras  Pipeline  ($11.3 
million);  relining  of  a  portion  of  San  Andreas  Pipeline  No.  3  ($15  million); 
and  on-going  main  replacements  and  service  renewals  ($13.6  million  for  the 
period  April,  1991  through  June,  1992);  now,  therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  a  supplemental  appropriation  in  the  amount  of 
$47,925,000  from  the  proceeds  of  the  sale  of  the  San  Francisco  Water  Revenue 
Bonds,  1991  Series  A. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of      >      MAY        14  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


WHEREAS,  The  fifth  year  of  drought  has  caused  the  Water 
Department  to  seek  additional  water  supplies  in  order  to 
minimize  the  hardships  of  water  rationing  in  both  San  Francisco 
and  the  suburban  areas;  and 

WHEREAS,  The  Public  Utilities  Commission  through 
Resolutions  No.    89-0118   (April   11,    1989),   89-0219   (June  27, 

1989)  ,    89-0393   (December   12,    1989)   and  90-0009   (January  9, 

1990)  approved  the  Water  Department  entering  into  an  agreement 
with  the  State  Department  of  Water  Resources  for  the 
construction  of  the  necessary  facilities  to  allow  transfer  of 
water  from  the  South  Bay  Aqueduct  to  San  Francisco's  San 
Antonio  Reservoir;  and 

WHEREAS,  The  Water  Department  has  been  successful  in 
purchasing  water  from  the  State  Drought  Emergency  Water  Bank 
and  Placer  County  Water  Agency  with  such  water  to  be  delivered 
to  San  Francisco's  San  Antonio  Reservoir  through  the  South  Bay 
Aqueduct  Turnout;  and 

WHEREAS,  The  above  referenced  purchases  require  an 
expansion  of  the  capacity  of  the  South  Bay  Turnout  which  can  be 
achieved  through  the  installation  of  a  larger  size  energy 
dissipator;  and 

WHEREAS,  The  installation  of  this  device  will  allow  for 
greater  assurance  that  the  total  amount  of  water  purchased  can 
be  transferred  within  the  time  frame  established  within  the 
purchase  agreement;  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  of  the  Public  Utilities  Commission  to  enter  into  an 
agreement  with  the  California  Department  of  Water  Resources  for 
the  installation  of  an  energy  dissipator  to  provide  for  an 
increased  capacity  in  the  transfer  of  water  from  the  State 
Drought  Emergency  Water  Bank  into  San  Francisco's  San  Antonio 
Reservoir;   and,  be  it 

FURTHER  RESOLVED,   That  the  agreement  include  funding 
necessary  for  the  installation  of  the  device  in  an  amount  not 
to  exceed  $50,000  with  funds  available  in  the  Water  Department 
Appropriation  32-715-72151-614-01  San  Antonio  Reservoir. 


0399D-14 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  141991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  

WHEREAS,   Pursuant  to  Public  Utilities  Resolution  No. 
84-0212  dated  and  adopted  May  8,    1984,   United  Bank,   F.S.B.,  a 
California  Corporation,  Lessee,   leased  from  the  City  and  County 
of  San  Francisco  for  ten  (10)  years,   a  portion  of  Water 
Department's  lands  located  in  the  City  and  County  of  San 
Francisco,  California,   for  purposes  of  landscaping,  vehicular 
and  pedestrian  cross  over  to  adjoining  land  and  building  of 
Lessee;  and, 

WHEREAS,   Lessee  desires  to  assign  the  remainder  period 
of  said  Lease  to  Sierra  Enterprises,   Inc.,   a  California 
Corporation,  who  has  agreed  to  accept  the  Assignment  upon 
written  consent  of  Commission  in  accordance  with  Section  16  of 
said  Lease;  now  therefore,   be  it 

RESOLVED,  That  this  Commission  consents  to  the 
Assignment  of  said  Lease  from  United  Bank,   F.S.B.,   a  California 
Corporation,   as  Assignor,  to  Sierra  Enterprises,   Inc.,  a 
California  Corporation,  Assignee,   for  the  remainder  term  of 
said  Lease,   subject,   but  not  limited,   to  the  requirements  that 
the  Assignee  assume  all  the  covenants,   conditions  duties  and 
obligations  contained  in  Lease  and  that  it  comply  with  the 
surety  bond  and  insurance  requirements  set  forth  in  said  Lease; 
and  be  it 

FURTHER  RESOLVED,  That  this  Commission  in  consenting 
to  this  Assignment,   has   required  that  United  Bank,   F.S.B.,  a 
California  Corporation,   the  Lessee/Assignor  shall  remain  liable 
under  the  terms  of  said  Lease  for  and  during  the  entire  term 
thereof . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  MAY        H  1991  


'ecretary,  Pu}>ltb  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


RESOLVED,   That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  execution  of  a  Third 
Supplemental  Agreement  in  Modification  of  Lease  to  Garden 
Chapel,   Inc.,    (copies  of  which  agreement  are  on  file  with 
San  Francisco  Water  Department)  so  as  to  modify  SECTION  3  - 
Term  of  Lease,   SECTION  4  -  Rental,   SECTION  15  -  Public 
Liability  and  Property  Damage  Insurance,   and  SECTION  16  - 
Faithful  Performance  Bond  provisions  of  the  present  Lease, 
and  be  further 

RESOLVED,   That  all  terms  and  conditions  of  the 
Lease  dated  May  10,   1960,   as  amended,  are  to  remain  in 
full  force  and  effect;   and,   be  it  further 

RESOLVED,   That  pursuant  to  Section  7.402-1  of 
the  Charter,  the  subject  Third  Supplemental  Agreement  in 
Modification  of  Lease  be  submitted  to  the  Board  of 
Supervisors  for  confirmation  by  Ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY      14  1991 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


Si-0187 


RESOLUTION  No. 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2037R, 
construction  of  a  44-inch  pipeline  from  Calaveras  Dam  to  the  Sunol  Valley  Water 
Treatment  Plant  and  a  66-inch  pipeline  from  the  San  Antonio  Pump  Station  to  the 
Sunol  Valley  Water  Treatment  Plant  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  April 
16,  1991;  and 

WHEREAS,  The  second  and  third  low  bidders,  Homer  J.  Olsen  and  Mountain 
Cascades,  Inc.,  respectively,  protested  the  low  bid  on  the  basis  that  the  low 
bidder,  Stacy  and  Witbeck,  Inc.,  failed  to  use  good  faith  efforts  to  solicit 
MBE  or  WBE  participation;  and 

WHEREAS,  The  Deputy  City  Attorney  reviewed  the  protests  and  concluded 
that  protests  have  no  merit  and  should  be  denied;  and 

WHEREAS,  The  Office  of  Contract  Compliance  has  concurred  with  the  City 
Attorney's  opinion;  now,  therefore,  be  it 

RESOLVED,  That  thi s  Commi  ssion  hereby  awards  San  Franc i  sco  Water 
Department  Contract  No.  WD-2037R,  Calaveras  Pipel ine  Replacement  and  Outlet 
Facilities  Modifications  In  the  amount  of  $15,190,000.00  to  Stacy  and  Witbeck, 
Inc.,  P.  0.  Box  11642,  San  Francisco,  California  94101. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


WAY      J  4  mi 


ADGifmd 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  \J  X 


WHEREAS,  Bids  for  San  Francisco  Municipal  Railway  Contract  No. 
MR-890,  Purchase  of  Steel  Girder  Rail  for  Waterfront  and  Market  Street 
Projects,  was  received  and  opened  publicly  on  March  11,  1991;  and 

WHEREAS,  The  sole  bidder  in  the  amount  of  $2,327,865.00  was 
submitted  by  Wirth  Incroporated;  and 

WHEREAS,  Under  the  Municipal  Railway  Waterfront  and  Market  Street 
Rail  Procurement  Contract  steel  girder  rail  is  to  be  purchased  and 
delivered  for  installation  during  construction  of  the  Upper  Market  transit 
Thoroughfare,  Muni  Metro  Extension  and  F-Line  Embarcadero  Extension 
projects;  and 

WHEREAS,  On  August  10,  1990,  the  Director  Purchasing  authorized  the 
Publ ic  Util ities  Commission  to  purchase  said  rail  as  provided  for  under 
Section  7.100  of  the  City  Charter;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Municipal  Railway  Contract  No.  MR-890,  Purchase  of  Steel  Girder  Rail  for 
Waterfront  and  Market  Street  Projects,  in  the  amount  of  $2,327,865.00  to 
Wirth  Incorporated,  4920  Oe  Maisonneuve  Boulevard  W,  Suite  400,  Montreal, 
Quebec  H3Z  INl,  Canada,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  |N     MAY.  1991 


Secretary,  Public  Utilities  Commission 


CAO:fmd 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  0X89 


WHEREAS,  This  Commission  by  its  Resolution  90-0367 
authorized  the  Manager  of  the  Public  Utilities  Commission  to 
negotiate  and  execute  a  detailed  scope  of  work  and  appropriate 
fee  for  a  professional  services  agreement  with  Parsons, 
Brinckerhoff ,  Quade  and  Douglas,  Inc.  for  conceptual  engineering 
services  for  the  Muni  Metro  East  Facility  and  Access  Track 
Project  for  an  amount  not  to  exceed  $1,000,000;  and 

WHEREAS,  During  negotiations  it  was  determined  that 
additional  engineering  and  environmental  analyses  are  required  at 
an  increased  cost  to  adequately  complete  the  conceptual 
engineering  phase  of  this  project;  now.  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  the  Utilities  Engineering  Bureau  to  execute  a  professional 
services  agreement  with  Parsons,  Brinckerhoff,  Quade  and  Douglas, 
Inc.  for  conceptual  engineering  phase  services  for  the  Muni  Metro 
East  Facil ity  and  Access  Track  Project  for  an  amount  not  to 
exceed  $1,830,866. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

f    MAY     14 1991 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commissi' 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

31-0190 

RESOLUTION  No.  


WHEREAS,   The  Port  of  San  Francisco  will  make  Pier   30  -  32 
available  for  use  by  the  Municipal  Railway  in  connection  with 
its  annual  bus  roadeo ;  and 

WHEREAS,   A  use  permit   is  requi  red  for  this  purpose , 
particularly  as  it  relates  to  liability  coverage ;  and 

WHEREAS,   Staff  members  at  both  the  Public  Utilities 
Commission  and  Port  have  agreed  to  specific  modifications  in 
the  standard  use-permit  form ,   now  THEREFORE,   be  it 

RESOLVED,   That  the  Public  Utilities  Commission  General 
Manager  is  hereby  authorized  to  execute  a  permit  to  use 
property  at  Pier  30  -  32  at  the  Port  of  San  Francisco  for  the 
Municipal  Railway  Annual  Bus  Roadeo. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,  ,  MAY      14  1991 

at  Us  meeting  of   ^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  _ 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  requests  $64.3 
million  of  regional  funds  to  finance  the  1991-92  operations  and  capital 
improvements  of  the  Municipal  Railway;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  proposes  to  claim 
TDA  Article  4  monies,  TDA  Article  4.5  monies,  TDA  Article  8  monies,  AB  1107 
half-cent  sales  tax  revenues,  State  Transit  Assistance  Revenue-Based  revenues, 
UMTA  Section  8  planning  funds,  and  UMTA  Section  9  operating  revenues  for  FY 
1991-92;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  is  an  eligible 
claimant  for  BART  half-cent  sales  tax  revenues,  Transportation  Development  Act 
funds,  and  State  Transit  Assistance  Revenue-Based  funds  pursuant  to  provisions 
of  the  California  Public  Utilities  Commission  Code  Sections  29142.4,  99260,  and 
99314  et.  seq.,  respectively;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  is  an  eligible 
claimant  for  Urban  Mass  Transportation  Administration  Section  8  Planning  funds 
and  Section  9  Operating  Assistance  funds  allocated  by  the  Metropolitan 
Transportation  Commission;  and 

WHEREAS,  The  actual  distribution  of  1991-92  transit  operating  assistance  to 
Alameda  Contra  Costa  Transit  (AC  Transit),  Bay  Area  Rapid  Transit  (BART) 
District,  and  the  Municipal  Railway  is  subject  to  the  recommendations  of  the  AB 
842  Transit  Finance  Policy  Committee;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  has  met  the 
Metropolitan  Transportation  Commission  (MTC)  requirements  for  fund  eligibility, 
including  participation  In  the  Transit  Operating  Coordinating  Council  (TOCO  and 
the  maintenance  of  fare  levels  sufficient  to  comply  with  requirements  of  AB  1107 
in  the  year  for  which  sales  tax  funds  are  requested;  and 

WHEREAS,  As  part  of  the  allocation  of  AB  1107  funds  for  the  1991-92  fiscal 
year,  the  Bay  Area  Rapid  Transit  (BART)  District  committed  to  reimburse  the 
Municipal  Railway  the  calculated  value  of  "feeder"  trips  made  on  Muni  to  and 
from  BART;  and 

WHEREAS,  This  commitment  for  fiscal  year  1991-92  by  BART  to  Muni  is 
estimated  to  be  about  $1.6  million;  now,  THEREFORE,  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission,  is  authorized  to  apply  for,  accept,  and  expend  up  to  $3.2  million  of 
Bridge  Toll  funds  for  SFMRIC  lease  payments  and  $59.5  million  of  regional  funds 
such  as  Urban  Mass  Transportation  Administration  Section  8  and  Section  9 
operating  revenues.  Transportation  Development  Act  (TDA)  Articles  4,  8.  and  4.5, 
State  Transit  Assistance  Revenue-Based  funds,  and  AB  1107  half-cent  sales  tax 
revenues  for  1991-92  Municipal  Railway  operations  and  capital  Improvements;  and 
be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission,  is  authorized  to  apply  for,  accept,  and  expend  $1.6  million  of  BART 
District  funds  for  reimbursement  of  "feeder"  trips  made  on  Muni  to  and  from  BART 
stations  in  San  Francisco;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission  is  authorized  to  furnish  whatever  additional  information  might  be 
requested  by  the  Metropolitan  Transportation  Commission  in  connection  with  this 
request . 

0573m 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  J  4  139] 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

RESOtUTtON  No.  


WHEREAS,  the  Water  Department  has  been  ordered  by  the  Commission  to 
administer  a  water  rationing  program;  and 

WHEREAS,  this  water  rationing  program  requires  the  use  of 
computerized  systems;  and 

WHEREAS,   the  Water  Department  has  identified  computer  based 
reporting  that  will  enhance  it's  ability  to  monitor  the  progress  of 
the  water  rationing  program;  and 

WHEREAS,  the  Bureau  of  Management  Information  Systems  is  currently 
not  staffed  to  provide  said  reporting  with  in-house  resources;  and 

WHEREAS,  the  staff  of  R.  C.  Research,   Inc.  has  expertise  in  the 
computerized  Water  customer  Information  System;  and 

WHEREAS,   funding  of  ^2t>,  000.  00  is  available  in  Water  Department 
Account    #691873;   THEREFORE  BE  IT 

RESOLVED,   that  the  General  Manager  of  the  Public  Utilities 
Commission  is  authorized  to  enter   into  a  personal  services  contract 
modification  with  R.  C.  Research,   Inc.  for  an  amount  not  to  exceed 
^25,000.00  and  a  period  of  time  not  to  exceed  June  30,  1992. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  ^  m  1^  '1991 


Secretary,  Public  Utilities  Commission 


ROOEL  E  RODIS 
PRESIOEMT 

SHERRI  CHIESA 
VICE  PRESIDENT 

H    WELTON  FLYNN 

ARTHUR  V.  TOUPIN 

GORDON  CHIN 

May  21,  1991 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

ART  AQNOS.  UAYON 

THOMAS  J  ELZEY.  general  manager 

UTILITIES  ENOINEERINQ  BUREAU 


MUNICIPAL  RAtLWAV 

WATER  DEPARTMENT 

HETCH  HETCHV 
WATER  AND  POWER 


MEMORANDUM 


TO: 


FROM: 
SUBJECT: 


Members,  Public  Utilities  Commission 
Commissioner  Sherri  Chiesa,  President 
Commissioner  Gordon  Chin,  Vice  President 
Commissioner  H.  Welton  Flynn 
Commissioner  Arthur  V.  Toupin 
Thomas  J.  Elzey,  General  Manager 


^  Richard  E.  Brandt,(^ 
^''Utilities  Engineering  Bure'au 

AUTHORIZATION  OF  CONTRACT  MODIFICATIONS 


By  PUC  Resolution  No.  88-0115  dated  April  12,  1988,  the  Commission  delegated 
to  the  Manager,  Util ities  Engineering  Bureau,  the  authority  to  execute 
construction  contract  modifications  in  amounts  up  to  $50,000.00  or  10%  of  the 
original  contract  amount. 

Summarized  below  are  all  contract  modifications  executed  during  the  period 
January  1,  1991  through  March  31,  1991: 

WD-1950    -    Millbrae  Headquarters-Auto  Shop  and  Warehouse  Replacement 

Contract  Modification  No.  3,  a  debit  of  $45,000.00. 

Supplement  Bid  Item  No.  2,  Al lowance  for  Extra  Work,  by 
$45,000.00. 

Total  Contract  Modifications  for  WD-1950  =  $200,555.88. 
(7.68%  of  Contract) 


1155  MARKET  STREET.  SAN  FRANCISCO.  CA  94103  -  (415)  554-0700 


Memo  To 
From 
Subject 
Date 
Page  No 


Members,  PUC  Commissioners  and  T.  Elzey 
Richard  E.  Brandt 

Authorization  of  Contract  Modifications 
May  21.  1991 
-  2  - 


HH-806    -     Seal  Kirkwood  Powerhouse  and  Repair  Tower  Footing 

Contract  Modification  No.  1,  a  debit  of  $11,010.99. 

Provided  for  the  following  work  and  extended  the  contract  time  60 
calendar  days: 

Provide  labor,  equipment  and  materials  to  seal  164  linear  feet  of 
deck  cracks. 

Total  Contract  Modification  for  HH-906  =  $11,010.99 
(9.95%  of  Contract) 


HH  -  824  -    San  Joaquin  Pipeline  No.  2  -  Replace  Mortar  Lining 

Contract  Modification  No.  1,  no  change  in  contract  amount. 
Provided  for  the  following  work: 

1.  Reduce  Bid  Item  No.  6,  Allowance  for  Extra  Work,  by  the 
amount  of  $238,350.00. 

2.  Perform  Automated  Ultrasonic  Testing  of  18,400  feet  of 
pipeline  joints  to  determine  if  there  are  cracks  in  the 
welded  joints  in  the  amount  of  $238,350.00. 

Total  Contract  Modification  for  HH-824  =  $0.00 
(0%  of  Contract) 


RRY : f md 
0800F 


THOMAS  J  ELZEY, 
General  Manager 


ART  AGNOS. 
Mayor 


PUBLIC  UTILITIES  COMMISSION 
CITV  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


May  24,  1991 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  on  Tuesday,  May  28,  1991,  at  1:45 
p.m.,  in  Room  287,  City  Hall.  San  Francisco,  CaUfomia,  on  an  attorney-client 
matter  regarding:  1)  A.  Ruiz  Construction  Co.  &  Associates.  Inc.  vs. 
Roebbeien  Engineering.  Inc.  and  City  and  County  of  San  Francisco.  Superior 
Court  No.  916-527:  2)  Roebbeien  Engineering.  Inc.  vs.  City  and  County  of  San 
Francisco  and  Related  Cross  Actions,  Superior  Court  No.  928-1 15.  in 
accordance  with  Government  Code  Section  54956.9,  subdivision  (a);  and  (3) 
for  the  purpose  of  discussing  a  personnel  matter  in  compliance  with  California 
Government  Code  Section  54957.  ^ 


Tuciile  Akrami 
Acting  Secretary 
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CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)  554-7316  •  FAX  (415)  554-7470 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282  ,   City  Hal  1 
2:00  P.M. 
May  28,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,   Vice  President 
H.   Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipa 1  Railway 


Engineering  and 

Construction  Management 


Water  Department 


Financial  Management 


Inf ormat ion  Systems 


Management  Efficiency  a 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


91-099 


Call  to  Order:     2:30  P.M. 


Present:     President  Sherri  Chiesa,  Vice  President  Gordon  Chin, 
Commissioner  H.   Welton  Flynn 

Excused:     Commissioner  Arthur  V.  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  Minutes  of  the  regular 
meet ing  of  May  14,    1991  were  approved . 


A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Flynn,  the  following 
resolution  was  adopted  in  Executive  Session: 

91-0193       GM        Approving  the  permanent  appointment  made  by  the 

General  Manager  of  Public  Utilities  of  Richard  E. 
Brandt  as  Manager,   Utilities  Engineering  Bureau,  to 
be  effective  immediately. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0194       MR         Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $19,612. 

VOTE:     Ayes  -  Chiesa,  Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0195      WD        Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,    and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2065,    12-Inch  Ductile  Iron  Main  Installation  in 
Lombard,  Powell,  Union  and  Stockton  Streets  from 
Jones  to  Green  Streets. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0196       WD         Approving  the  plans  and  specifications  as  prep a  red 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2095,   Pilarcitos  Forebay-Repair  Walkway  and 
Sluice  Gates . 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


91-100 


RESOLUTION 
NO. 


On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0197       WD         Requesting  the  transfer  of  $450,000  from  Fund  Group 
32-868,    1972  Water  System  Bond  Fund  Project  No. 
112-01  Crystal  Springs  Pipeline  No.   1  to  Project  No. 
161-01  Baden  Pump  Station  Improvements. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0198      HH        Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,    and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Water  &  Power 
Contract  No.   HH-831,  Moccasin  Powerhouse  Interior 
Repair  and  Painting. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0199       BLHP     Authorizing  the  Bureau  of  Light,   Heat  and  Power  to 
execute  Modification  No.   2  to  the  July  1,  1990 
agreement  with  Kingston-Cresci ,  AJV;   increasing  the 
limit  of  payment  from  $787,153.84  to  $1,749,153.84 
through  June  30,   1992;   and  extending  the  contract 
for  12  months  through  June  30,  1992. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0200       MR         Requesting  the  Board  of  Supervisor's  approval  to 

extend  the  time  for  award  of  San  Francisco  Municipal 
Railway  Contract  No.  MR-892,   Scott  Facility  Add-On. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0201       MR         Authorizing  a  fund  transfer  of  $300,000  from  Object 
145,   Judgment  and  Claims,   to  fund  a  projected 
deficit  within  the  Municipal  Railway's  Object  109, 
Other  Contractual  Services;   and  requesting  from  the 
Controller  authorization  to  transfer  up  to  $150,000 
from  the  Maintenance  Division's  Miscellaneous 
Salaries  to  the  Transportation  Division's  Platform 
Sa lar ies . 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


91-101 


RESOLUTION 
NO. 


On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0202       MR         Requesting  the  Mayor  and  the  Controller  to  approve  a 
surplus  of  funds  transfer  of  $217, 760  from  the 
Municipal  Railway's  Judgments  and  Claims 
appropriation  to  Services  of  the  City  Attorney. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,   seconded  by  Chin,    the  following 
resolution  was  adopted: 

91-0203      FM        Requesting  the  Mayor  and  the  Controller  to  approve  a 
surplus  of  funds  transfer  of  $4  90, 767  from  PUC 
Bureaus'  miscellaneous  salaries  and  fringe  benefits 
to  Services  of  the  City  Attorney  to  fund  the 
year-end  shortfall. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,   seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0204       PM        Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,    for  the  months 
of  March  and  April,  1991. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0205       HH         Authorizing  the  Real  Estate  Department  to  negotiate 
and  execute  a  lease  agreement  for  Cabin  Number  One 
at  Camp  Mather  with  Charles  Cran  in  lieu  of 
previously  authorized  lease  agreement  with  Robin 
Tyler  Productions. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0206       MR         Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  amendment  to  the  agreement  with  Manna 
Consultants ,    Inc .    for  the  si te-speci f ic  f unct iona 1 
analyses  for  the  Metro  East  Facility  Project  and 
extending  the  completion  date  of  the  agreement  to 
July  31,  1991. 

VOTE:     Ayes  -  Chiesa,  Chin,  Flynn 


91-102 


RESOLUTION 
NO. 


On  motion  of  Chin,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

91-0207       UEB       Authorizing  the  Manager  of  Utilities  Engineering 

Bureau  to  execute  an  amendment  to  the  agreement  with 
Mor rison-Knudsen  Engineers ,    Inc .   for  performing 
design  and  field  engineering  services  on  an 
"as-needed"  basis  and  to  extend  the  completion  date 
of  the  agreement  to  December  31,  1991. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Chin,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

91-0208      UEB      Authorizing  the  Manager  of  Utilities  Engineering 
Bureau  to  execute  Amendment  No.   6  to  the 
Professional  Services  Agreement  with  Bechtel 
Corporation  in  an  amount  not-to-exceed  $8,906,826  to 
complete  the  Phase  II  Detail  Design  work  for  the 
MUNI  Metro  Turnaround  Project. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commiss  ion . 


Announcement 

President  Chiesa  announced  that  the  Commission  met   in  Executive 
Session  on  May  28,    1991  and  approved  the  permanent  appointment  of 
Richard  E.   Brandt  as  Manager  of  Utilities  Engineering  Bureau. 


Resolution  No.   91-0203  —  Requesting  the  Mayor  and  the  Controller  to 
approve  a  surplus  of  funds  transfer  of  $490,767  from  PUC  Bureaus' 
miscellaneous  salaries  and  fringe  benefits  to  Services  of  the  City 
Attorney  to  fund  the  year-end  shortfall. 


Ms.  Michelle  N.  Witt,  Acting  Finance  Director,   Bureau  of  Finance, 
stated  that  the  City  Attorney  had  requested  an  additional  amount  of 
money  to  the  current  1990/91  budget  for  Services  of  the  City 
Attorney . 

Mr.   Fred  Howell,   Director,   Resource  Planning  and  Development,  Bureau 
of  Finance,   said  that  the  amount  budgeted  in  this  year's  current 
budget  for  City  Attorney  services  was  $2.4  million.     The  City 
Attorney  had  projected  expenditures  over  the  budgeted  amount  which 
had  created  a  shortfall  of  $737,803.     A  supplemental  appropriation 
was  previously  approved  in  the  amount  of  $247,000.  Therefore, 
approval  to  transfer  a  surplus  of  funds  from  the  PUC  Bureaus'  budget 
was  necessary  in  order  to  fund  the  year-end  shortfall  to  Services  of 
the  City  Attorney. 


91-103 


Mr.   Thomas  J.   Elzey,   General  Manager,   Public  Utilities,   said  that 
the  number  of  requests  to  the  City  Attorney's  Office  for  legal 
counsel  had  exceeded  the  budgeted  amount   in  this  year's  budget.  Mr. 
Elzey  remarked  that  staff  was  attempting  to  think  through  a  process 
by  which  the  various  departments  would  not  go  through  the  City 
Attorney  on  certain  matters  and  that  in  most   instances  the  General 
Counsel  of  Public  Utilities  screens  all   requests  for  City  Attorney 
services.     He  stated  that  he  intended  to  create  an  internal  check 
system  by  which  there  would  be  some  type  of  control  to  stay  within 
the  budgeted  amount,   especially  since  next  year's  budget  would  be 
tighter  than  this  year's  budget  for  Services  of  the  City  Attorney. 

Mr.   George  Krueger,   General  Counsel,   Public  Utilities,    remarked  that 
unlike  many  law  firms,   the  City  Attorney's  Office  generally  does  not 
initiate  legal  action  but  defends  the  City  and  County  of  San 
Francisco's  position  when  in  litigation. 

Commissioner  Flynn  requested  that  an  analysis  be  prepared  by  staff 
showing  how  the  projected  expenditures  for  City  Attorney  services 
compare  with  last  year's  actual  spending.     He  said  he  also  wanted 
the  analysis  to  show  what  the  additional  work  was  to  substantially 
support  the  excess  amount.     In  addition,   he  requested  information 
comparing  this  year's  outside  counsel  costs  to  last  year's  costs. 

President  Chiesa  asked  if  the  needs  of  the  Water  Department  and 
Ketch  Hetchy  had  been  factored  into  the  1991/92  budget  for  City 
Attorney  services  since  additional  services  are  necessary  due  to  all 
the  problems  related  to  the  drought. 

Mr.   Elzey  responded  that  initially  they  were  factored  into  the 
1991/91  budget  but  due  to  the  5%  and  10%  budget  reductions  it  would 
reduce  the  overall  money  available  to  the  City  Attorney's  Office 
next  year. 

Commissioner  Chin  requested  that  staff  also  show  how  the  projected 
expenditures  for  City  Attorney  services  compare  with  next  year's 
proposed  budget.     He  further  requested  that  a  narrative  description 
be  given  of  the  major  issues  or  expenditures  which  caused  this 
problem  to  arise. 


On  motion  of  Commissioner  Flynn,  seconded  by  Commissioner  Chin, 
Resolution  No.    91-0203  was  approved. 


******************** 


91-104 


Resolution  No.    91-0208  --  Authorizing  the  Manager  of  Utilities 
Engineering  Bureau  to  execute  Amendment  No.    6  to  the  Professional 
Services  Agreement  with  Bechtel  Corporation  in  an  amount  not-to- 
exceed  $8,906,826  to  complete  the  Phase  II  Detail  Design  work  for 
the  MUNI  Metro  Turnaround  Project. 


Mr.  Flint  Nelson,  Manager,  Project  Services  Division,  Utilities 
Engineering  Bureau,    requested  that  Amendment  No.    6  to  the 
Professional  Services  Agreement  with  Bechtel  Corporation  be  approved 
to  complete  the  MUNI  Metro  Turnaround  Project.     He  stated  that  in 
July  of  1990  the  Commission  approved  the  start  of  Phase  II  Detail 
Design  work  for  the  Metro  Turnaround  Project  which  was  limited  only 
to  work  that  could  be  completed  prior  to  a  final  decision  on  the 
Embarcadero  Freeway.     Since  a  decision  to  demolish  the  Embarcadero 
Freeway  had  been  made,   Mr.   Nelson  said  that  the  final  scope  of  work 
for  the  Metro  Turnaround  Project  could  now  be  executed  to  complete 
the  final  plans  and  specifications  for  construction  of  the  project. 
He  stated  that  when  the  Detail  Design  work  was  completed,  staff 
would  be  coming  back  to  the  Commission  for  a  final  amendment  to  fund 
Bechtel  services  during  the  three-year  construction  period. 

On  motion  of  Commissioner  Chin,   seconded  by  Commissioner  Flynn, 
Resolution  No.    91-0208  was  approved. 


Public  Comments 

Mr.  Andy  Nash,   President,   San  Francisco  Tomorrow,   spoke  in  favor  of 
hiring  additional  staff  to  look  at  water  conservation  issues 
throughout  the  Water  Department  properties.     Mr.   Nash  also  made 
reference  to  his   letter  dated  May  17,    1991  regarding  the  Municipal 
Railway  Metro  automatic  train  control  system  contract.     He  suggested 
that  the  Commission  have  a  public  hearing  on  the  contract  before  any 
major  decisions  were  made  on  the  bid  specifications.     Mr.  Nash 
commented  further  on  how  the  bid  specifications,   and  that  the  bid 
specifications  should  be  amended  since  they  seem  to  be  targeted 
towards  one  particular  type  of  system. 

Mr.  Elzey  replied  that  the  contract  had  been  advertised  and  that  a 
formal  protest  had  been  filed, 

Mr,  David  Pilpel  concurred  with  Mr.  Nash's  comments  regarding  the 
automatic  train  control  system.     He  was  also  of  the  opinion  that  the 
Commission  should  hold  public  hearings  and  neighborhood  meetings 
regarding  any  future  plans  the  Municipal  Railway  would  relate  to  the 
Muni  Metro  System  over  the  next  few  years  in  order  to  give  the 
public  an  overview  of  all  the  various  projects  that  would  be 
on-going.     Mr.   Pilpel  further  suggested  that  staff   look  into  the 
security  and  maintenance  of  all  Municipal  Railway  vehicles  in  the 
yards . 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


3:10  P.M. 


Romaine  A.  Boldridge 
Secretary 


91-105 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  ^  <vl.93 


WHEREAS,  The  Public  Utilities  Commission  adopted 
Resolution  No.  90-0328,  on  September  25,  1990,  approving  the 
temporary  appointment  of  Richard  E.  Brandt  as  Manager , 
Utilities   Engineering  Bureau;    now,    therefore,    be  it 

RESOLVEU,  That  the  Commission,  pursuant  to  the 
provisions  of  Section  3,593  of  the  Charter  of  the  City  and 
County  of  San  Francisco ,  hereby  approves  the  permanent 
appointment  made  by  the  General  Manager  of  Public  Utilities  of 
Richard  E,  Brandt  as  Manager,  Utilities  Engineering  Bureau, 
said  appointment   to   be   effective  immediately. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated: 
None 

Litigated: 

LIBERTY  MUTUAL         87-C-0149-58  N/A 

as  subrogees  for  $20,692.08 

Kingston  Contracting 

Inc. 

N/A 


5-3 


05-16-8  8        PD        $19, 612 . 00 


Judgment: 
None 

TOTAL  SETTLEMENT  (1) 


$19 , 612 . 00 


INDEX 


632091 


SUB  OBJECT  14  50 


/  hereby  certify  that  the  foreeoine  resolution  was  adopted  by  the  Public  Utilities  Commission 

'  :       28  1991 

at  its  meeting  of  if  I   J 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUfJTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the  project 
which  is  the  subject  of  this  resolution  has  been  determined  by  the  Department  of  City  Planning 
to  be  categorically  exempt  as  Class  Itb)  project  under  the  State  Guidelines  implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  Bid  Call  as  follows: 

San  Francisco  Water  Department  Contract  No.  WD-2065.  12-Inch  Ductile  Iron  Main 
Installation  in  Lombard,  Powell,  Union  and  Stockton  Streets  from  Jones  to  Green  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY        28  1991 


Secretary,  Public  Utilities  Commission 


BCA:fmd 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.   


WHEREAS,  Under  Water  Department  Contract  No.  2095  improvements  are  to  be 
performed  at  the  Pilarcitos  Forebay  Structure;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  that  this 
project's  categorically  exempt  from  the  California  Environmental  Quality  Act 
and  State  Guidelines  under  class  one;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications  as 

prepared  and  recommended  by  staff  and  hereby  authorizes  bid  call   for  Water 

Department  Contract  No.  2095  Pilarcitos  Forebay-Repair  Walkway  and  Sluice 
Gates. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  WAY        28  199L 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


91-01^7 

RESOLUTION  Na 


WHEREAS,  By  Resolution  No.  91-0144.  the  Public  Utilities  Commission 
requested  a  transfer  of  $450,000  from  Fund  Group  32-868  1972  Water  System  Bond 
Fund  for  improvements  to  the  Baden  Pump  Station;  and 

WHEREAS.  The  Controller's  Office  has  advised  that  the  use  of  these  bond 
funds  for  this  project  requires  Commission  approval  of  spending  within  this 
Fund  Group;  and 

WHEREAS,  The  PUC  Finance  Bureau  has  established  Project  161-01  Baden 
Pump  Station  Improvements  within  Fund  Group  32-868  In  accordance  with  the 
Controller's  guidelines;  now,  therefore,  be  1t 

RESOLVED,  That  this  Commission  hereby  requests  the  transfer  of  $450,000 
from  Fund  Group  32-868  1972  Water  System  Bond  Fund  Project  No.  112-01  Crystal 
Springs  Pipeline  No.  1  to  Project  No.  161-01  Baden  Pump  Station  Improvements. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


.41—;; '  ' 

RESOLUTION  No.  ^ 


WHEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract  No.  831,  the 
Moccasin  Powerhouse  i nterior  repai r  and  painting  is  to  be  performed  at 
Moccasin,  in  Tuolumne  County;  now,  therefore,  be  it 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31,  Section 
31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project  is  hereby 
determined  to  be  categorical ly  exempt  from  the  Cal i forni a  Environmental 
Qual i  ty  Act  under  CI  ass  1(a)  as  set  forth  in  the  permanent  1 i  st  of 
categorical  exemptions  adopted  by  the  City  Planning  Commission  on  August  28, 
1980,  and  April  16,  1981;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for  Hetch 
Hetchy  Water  and  Power  Contract  No.  HH-831,  Moccasin  Powerhouse  Interior 
Repair  and  Painting. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeHng  of  MAY        28  1991 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


WHEREAS,  The  Public  Utilities  Commission's  Bureau  of  Light, 
Heat  and  Power  (BLHP)  Contract  No.  201,  "Maintenance,  Repair  and 
Alterations  of  City-owned  Street  Lighting  Systems"  with  Kingston- 
Cresci ,  A  Joint  Venture  for  Fiscal  Year  1990-91  contains 
provisions  for  renewal,  by  mutual  agreement;  and 

WHEREAS,  The  Contractor  has  satisfactorily  performed  in 
accordance  with  the  provisions  of  the  contract  during  Fiscal  Year 
1990-91;  and 

WHEREAS,  The  Contractor  has  indicated  in  writing  its  desire 
for  an  extension  of  contract;  and 

WHEREAS,  Additional  funding  is  required  for  Kingston-Cresci ,  A 
Joint  Venture,  to  continue  with  the  City ' s  conversion  of  City- 
owned  streetlights  to  more  efficient  units  in  order  to  conserve 
energy;  and 

WHEREAS,  An  amount  of  $462,000  is  included  in  BLHP's  operating 
budget  request  for  Fiscal  Year  1991-92  for  the  maintenance, 
repair  and  alterations  of  City-owned  street  lighting  systems;  and 

WHEREAS,  Funding  for  this  contract  modification  for  an 
additional  $500, 000  through  June  30,  1992 ,  is  available  in  a 
Hetch  Hetchy  Capital  Improvement  Project  to  convert  City-owned 
streetlights  to  save  energy,  which  will  be  work-ordered  to  BLHP; 
now,   therefore,   be  it 

RESOLVED,  That  this  Commission  authorizes  BLHP  tp  execute 
Modification  No.  2  to  the  July  1,  1990,  agreement  with  Kingston- 
Cresci,  A  Joint  Venture,  to  increase  the  limit  of  payment  from 
$787,153.84  to  $1,749,153.84  through  June  30,  1992;  and  be  it 
further 

RESOLVED,  That  Bureau  of  Light,  Heat  and  Power  Contract  No. 
201  be  extended  for  12  months  through  June  30,  1992. 


B000716 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   MAY       28  mu 


Secretary,  Public  Utilities  CommisMon 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUffPf  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  On  January  22,  1991,  the  Public  Utilities  Commission  authorized 
bid  can  for  Contract  No.  MR-892,  Scott  Facility  Add-on;  and 

WHEREAS,  On  March  28,  1991,  the  Public  Utilities  Commission  received  bids 
for  the  subject  contract;  and 

WHEREAS,  Award  of  the  subject  contract  was  scheduled  for  May  14,  1991  to 
San  Luis  Construction;  and 

WHEREAS,  In  accordance  with  UMTA  guidelines  and  PUC  Protest  Procedure,  all 
bidders  were  notified  on  May  7,  1991,  of  the  proposed  award  and  issued  copies  of 
the  PUC  UMTA  Protest  Procedure;  and 

WHEREAS,  Thereafter,  a  protest  was  received  from  the  low  bidder,  Schram 
Construction,  Inc.;  and 

WHEREAS,  In  order  to  resolve  protests  received  and/or  to  implement 
Disadvantaged  Business  Enterprise  (DBE)  Goals  the  Public  Utilities  Commission 
will  be  unable  to  award  the  contract  to  the  lowest  responsive  bidder  within  60 
days  following  receipt  of  bids;  and 

WHEREAS,  Steps  are  currently  being  taken  to  award  the  contract  to  the 
lowest  responsive  bidder;  and 

WHEREAS,  Section  6.1  of  the  Administrative  Code  requires  that  award  of  a 
contract  be  made  not  later  than  60  days  after  receipt  of  bids  unless  the  time 
for  letting  such  contract  be  extended  by  resolution  of  the  Board  of  Supervisors 
upon  recommendation  of  the  Department  Head,  Board  or  Commission  responsible  for 
such  award;  now,  therefore,  be  it 

RESOLVED,  That  thi  s  Commi  sslon  hereby  requests  the  Board  of  Supervi  sor ' s 
approval  to  extend  the  time  for  award  of  Muni  Contract  No.  MR-892,  Scott 
Facility  Add-On. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  28  1991 


Secretary,  Public  Utilities  CommislKon 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.     *^  ■^'~^*'*^0l. 


HHEREAS.  Budget  deficits  are  projected  for  Muni's  Platform  Salaries, 
Object  003  and  Other  Contractual  Services,  Object  109;  and 

WHEREAS.  Surplus  funds  are  available  in  the  Maintenance  Division's 
Miscellaneous  Salaries  to  fund  the  deficit  in  Platform  Salaries;  and 

WHEREAS.  Surplus  funds  from  Judgement  and  Claims,  Object  145,  are 
available  to  reduce  a  deficit  in  the  Department's  Object  109,  Other 
Contractual  Services;  now.  THEREFORE  be  it 

RESOLVED.  That  the  PUC  authorizes  a  fund  transfer  of  $300,000  from 
Object  145.  Judgement  and  Claims,  to  fund  a  projected  deficit  within  the 
Department's  Object  109.  Other  Contractual  Services;  and  THEREFORE  be  it 

FURTHER  RESOLVED.  That  the  San  Francisco  Public  Utilities  Commission 
requests  from  the  Controller  authorization  to  transfer  up  to  $150,000  from  the 
Maintenance  Division's  Miscellaneous  Salaries  to  the  Transportation  Division's 
Platform  Salaries. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

WT:lnis/0596m 

at  its  meeting  of  28  I9S 


Secretarv.  Public  Utilities  Commis 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  X     <j  '^'3^ 


WHEREAS,  The  City  and  County  of  San  Francisco  1s  joined  in  two 
construction  lawsuits  related  to  the  Flynn  Facility;  and 

WHEREAS.  In  connection  with  the  litigation,  the  City  Attorney's 
Office  and  Utilities  Engineering  Bureau  (UEB)  of  the  Public  Utilities 
Commission  desire  to  obtain  expert  assistance  to  analyze  the  claims  made  by  the 
contractor  and  various  subcontractors  regarding  their  respective  performances 
under  a  UEB  construction  contract  for  the  Flynn  Facility;  and 

WHEREAS,  Funding  is  available  in  the  Municipal  Railway's  Judgements 
and  Claims  budget;  now.  THEREFORE,  be  it 

RESOLVED,  That  this  Commission  hereby  request  the  Mayor  and  the 
Controller  to  approve  a  surplus  of  funds  transfer  of  $217,760  from  the 
Municipal  Railway's  Judgements  and  Claims  appropriation  to  Services  of  the  City 
Attorney . 


NH:lnis/7093b 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MA^y  28  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


HHEREAS,  The  City  Attorney's  Office  has  advised  the  Public  Utilities 
Commission  that  a  year-end  shortfall  of  $490,767  is  projected  for  services 
provided  to  the  Department;  and 

HHEREAS,  This  shortfall  is  a  result  of  additional  services  related  to 
the  City's  water  rights  issues,  purchase  of  water,  and  Municipal  Railway 
claims;  and 

HHEREAS.  A  year-end  surplus  in  miscellaneous  salaries  and  fringe 
benefits  is  projected  in  the  PUC  Bureaus;  now,  THEREFORE  be  it 

RESOLVED.  That  this  Commission  hereby  requests  the  Mayor  and  the 
Controller  to  approve  a  surplus  of  funds  transfer  for  $490,767  —  $392,500  from 
the  PUC  Bureaus'  miscellaneous  salaries  and  $98,267  from  fringe  benefits  —  to 
services  of  the  City  Attorney. 


7092b 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  M/^ 


WHEREAS,   under  the  authority  of  Charter  Section 
3.501,   the  General  Manager,   PUC  is  authorized  to  make  Non 
Civil  Service  and  Temporary  appointments  and  removals 
therefrom;  and 


WHEREAS,   such  appointments  and  removals  have  been 
ordered  by  the  General  Manager.  PUC;  and 


WHEREAS,   the  General  Manager,   PUC.   has  requested 
commission,   ratification  and  approval  of  such  appointments 
and  removals;  now  therefore  be  it 


RESOLVED,    the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  months  of  March  and  April, 
1991. 
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1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Communon 
at  iti  meeting  of  MAY         28  199 


Secretary,  Public  VtilitiaComm 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.   <j  ^'~i,'^Q[l 


WHEREAS,   Robin  Tyler  Productions  withdrew  their  offer  to 
lease  Cabin  Number  One  at  Camp  Mather;  and 

WHEREAS,   Charles  Cran  proposes  to  lease  Cabin  Number  One  at 
Camp  Mather;  and 

WHEREAS,   Charles  Cran  has  negotiated  a  lease  of  the 
Festival  Store  at  Camp  Mather  with  the  City  and  County  of  San 
Francisco,   through  its  Recreation  and  Park  Department;  and 

WHEREAS,   Hetch  Hetchy  Water  and  Power  shall  permit  a  lease 
of  Cabin  Number  One  contingent  upon  Charles  Cran's  execution  of 
the  anticipated  Festival  Store  lease;  and 

WHEREAS,   Hetch  Hetchy  Water  and  Power  desires  that  the 
lease  of  Cabin  Number  One  shall  contain  similar  indemnity  and 
insurance  clauses  as  contained  in  the  store  lease;  now, 
therefore,    let  it  be 

RESOLVED,   That  the  Real  Estate  Department  is  directed  and 
authorized  to  negotiate  the  terms  and  conditions  of  said  lease 
agreement; 

FURTHER  RESOLVED,  That  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  is  authorized  to  execute  such  lease  agreement  as 
approved  by  the  City  Attorney. 


H006777 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  I9j 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CriY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  Under  Resolution  No.  90-0365  adopted  on  October  9,  1990, 
the  Public  Utilities  Commission  authorized  its  General  Manager, 
Public  Util ities  Commi ssion  to  amend  the  agreement  with  Manna 
Consultants,  Inc.  for  site-specific  functional  analyses  for  the 
Metro  East  Facility  Project;  and 

WHEREAS,  In  order  for  the  Consultant  and  the  Municipal  Railway  to 
perform  all  work  required  to  adequately  complete  this  phase  of 
the  Project,  the  completion  date  of  the  agreement  needs  to  be 
extended;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  the  Publ ic  Util ities 
Commission  is  hereby  authorized  to  execute  an  amendment  to  the 
agreement  with  Manna  Consultants,  Inc.  for  the  site-specific 
functional  analyses  for  the  Metro  East  Facility  Project  extending 
the  completion  date  of  the  agreement  to  July  31,  1991. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   WAY       28  IS 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


WHEREAS,  Under  Resolution  No.  89-0399  adopted  on  December  12, 
1989,  the  Public  Utilities  Commission  authorized  its  Manager' 
Utilities  Engineering  Bureau  (UEB)  to  amend  the  agreement  with 
Morrison-Knudsen  Engineers,  Inc.  (MKE)  to  perform  design  and  field 
engineering  services  on  an  "As  Needed"  basis  related  to  the  Utilities 
Engineering  Bureau's  Engineering  and  Capital  Projects  extending  the 
completion  date  to  June  30,  1990;  and 

WHEREAS,  As  of  February  26,  1991,  the  amount  of  unencumbered 
funds  available  under  this  agreement  is  $27,192.60;  and 

WHEREAS,  The  General  Manager  of  Hetch  Hetchy  Water  and  Power  has 
requested  the  use  of  MKE  to  perform  an  up-rating  investigation  on  the 
Pelton  Turbines  at  Holm  Powerhouse;  and 

WHEREAS,  The  reason  to  utilize  MKE  is  that  MKE  currently  has  on 
its  staff  three  Mechanical  Engineers  who  formerly  worked  for  the 
Pelton  Water  Wheel  Co.  and  who  were  responsible  for  the  Holm 
Powerhouse  turbine  design;  and 

WHEREAS,  To  engage  MKE  to  perform  this  task  estimated  to  cost 
approximately  $20,000,  it  is  necessary  to  extend  the  completion  date 
of  the  agreement;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager, 
Utilities  Engineering  Bureau  to  execute  an  amendment  to  the  agreement 
with  MKE  for  performing  design  and  field  engineering  services  on  an 
"As  Needed"  basis  to  extend  the  completion  date  of  the  agreement  to 
December  31,  1991. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    MM  28  1991 


Secretary.  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 

CFTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  t"'^>^Q^ 


WHEREAS.  An  Agreement  between  the  City  and  Bechtel  National, 
Inc.  was  entered  into  on  August  21,  1985  for  professional 
services  in  conjunction  with  the  environmental  approval,  design 
and  construction  of  the  MUNI  Metro  Turnaround  Facility;  and 

WHEREAS,  Said  Agreement  was  subsequently  extended  by 
Amendment  Nos.  1  through  5  in  order  to  complete  operations 
studies,  the  final  environmental  impact  statement,  prel i mi  nary 
engineering  and  the  first  phase  of  detail  design  of  the  project, 
all  of  which  Amendments  were  completed  by  June,  1991;  and 

WHEREAS,  Consultant  has  submitted  a  written  proposal  dated 
May  14,  1991  for  the  Phase  II-B  Detail  Design  work  to  complete 
the  design  of  the  project  and  to  produce  plans  and  specifications 
for  construction,  which  scope  of  work  has  been  incorporated  into 
Amendment  No.  6;  and 

WHEREAS,  The  City  desires  to  proceed  with  the  final  phase  of 
Detail  Design  work  for  the  Project  in  as  timely  a  manner  as 
possible;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Acting 
Manager  of  the  Utilities  Engineering  Bureau  to  execute  Amendment 
No.  6  to  said  Agreement  with  Bechtel  Corporation  in  an  amount  not 
to  exceed  $8,906,826. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC    UTILITIES  COMMISSION 


SAN  Francisco  Water  department 


MEMORANDUM 


DATE: 


May  28.  1991 


TO: 


Thomas  J.  Elzey 

General  Manager,  Public  Utilities  Commission 


SUBJECT 


FROM: 


John  P.  MuUaita 
General  Manager 


Monthly  Report  ofVApril  Activities 


OPERATIONS 


Storage.    The  month-end  status  of  local  storage  reservoirs  is  shown  on  the 
accompanying  Figure  1.    The  storage  levels  in  the  Peninsula  Division 
reservoirs  at  the  end  of  April  amounted  to  18.5  million  gallons  or  62%  of 
capacity.    For  the  Suburban  system  as  a  whole,  storage  amounted  to  37.5 
million  gallons  and  487,  of  capacity  compared  to  39.0  million  gallons  or  50%  of 
capacity  at  the  same  time  last  year. 

Production.    Water  supplied  by  Hetch  Hetchy  and  the  production  of  local  water 
treatment  plants  are  shown  on  the  accompanying  Figure  2. 

Consumption.    Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  Figure  3. 


Calaveras  Water  Rights 

Legal  research  performed  by  the  City  Attorney's  Office  discovered  an  early 
State  Supreme  Court  case  which  will  serve  as  a  basis  for  the  Department's 
defense  against  a  claim  filed  with  the  Department  of  Water  Resources  by 
California  Trout,  Inc..  attempting  to  prove  that  SFWD  had  abrogated  its 
pre-1914  water  rights  In  the  Calaveras  watershed  area.    While  DWR  has  accepted 
this  evidence,  and  ruled  in  favor  of  the  Department,  remaining  issues  from  the 
original  claim  remain  concerning  the  Department's  responsibility  to  release 
water  for  fish  flows,  pay  for  fishery  studies  and  develop  and  maintain  a 
fishery  program.    Discussions  are  ongoing  with  DWR  over  these  issues  and 
possible  mitigation  measures. 


DEPARTMENT  ACTIVITIES 


Rationing  Program 


SFWD  staff  presented  a  recommendation  to  the  Public  Utilities  Commission  at 
its  meeting  of  April  23,  1991  to  reduce  the  newly  implemented  45%  rationing 
program  to  a  25%  effort.    This  recommendation  was  based  on  an  assessment  of 
available  water  supply  including  the  purchase  of  20,000+  acre  feet  of  water 
from  the  Placer  County  Water  Agency  and  50,000  acre  feet  from  the  State 
Drought  Emergency  Water  Bank  and  anticipated  runoff.    Commission  also 
requested  that  SFWD  initiate  a  study  to  look  at  the  adoption  of  a  per  capita 
program  in  lieu  of  the  current  percentage  reduction  from  prior  consumption 
program. 

Water  Transfer 

SFWD  continued  to  be  involved  in  negotiations  with  both  Placer  County  Water 
Agency  and  the  State  Drought  Emergency  Water  Bank  for  the  purchase  of  water 
noted  in  the  previous  item.    Additionally,  negotiations  were  ongoing  to 
increase  the  capacity  of  the  South  Bay  Aqueduct  turnout  from  75  cfs  to  100  cfs 
through  the  installation  of  an  upsized  energy  dissipator  and  for  the 
installation  of  a  second  temporary  emergency  turnout  which  could  be  installed 
under  contract.    This  second  installation  also  requires  some  form  of 
environmental  review  or  exemption.    The  City  Attorney's  Office  is  involved  in 
pursuing  the  environmental  issues.    All  of  this  activity  is  necessary  because 
of  the  State's  requirement  that  all  State  Bank  Water  be  taken  into  the  SFWD 
system  by  December  31,  1991. 

Budget  Process 

SFWD  has  been  Involved  in  ongoing  discussions  and  negotiations  with  the 
Mayor's  Budget  Office  concerning  the  1991-92  fiscal  year  budget.    The  key 
issues  are  primarily  in  the  new  program  area  with  items  for  the  maintenance  of 
the  rationing  program  staff  for  an  additional  year,  funding  for  the  purchase 
of  water,  various  water  conservation  activities  such  as  a  rebate  and  a 
residential  retrofit  program,  the  level  of  equipment  expenditure  and  various 
new  posi tions . 

Water  Conservation 

Water  Conservation  staff  participated  in  10  neighborhood  conservation  fairs  to 
provide  conservation  tips  and  access  to  purveyors  of  retrofit  kits,  the  Annual 
Landscape  Garden  Show,  a  display  at  the  Josephine  Randall  Junior  Museum,  and 
the  Earth  Day  Show  in  the  Stonestown  Mall;  made  speeches  or  presentations  at 
16  different  events  including  organizations  such  as  neighborhood  associations, 
the  Chamber  of  Commerce,  schools  and  various  professional  groups;  continued 
work  on  the  development  of  a  new  customer  information  package,  the  MOU  for  the 
Best  Management  Practices  and  the  City  retrofit  ordinance;  and  represented  the 
Department  at  various  conservation  meetings  and  conferences. 
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Mater  Supply 


1.  Hetch  Hetchy  water  import:    An  average  of  156.3  million  gallons  per  day 
(MGD)  for  the  month  of  April. 

2.  Sunol  Valley  Filtration  Plant  treated  68.4  MGD. 
San  Andreas  Filtration  Plant  treated  22,6  MGD. 

3.  Consumption  (MGD  average): 

April  1991  -  181.6)  27.5  percent  less 

April  1990  -  250.4) 

April  1991  -  181.6)  30.8  percent  less 

April  1977  -  262.3) 

12  months  preceding 

May  1.  1991  -  219.8  13.7  percent  less 

May  1 ,  1990  -  254.6 

4.  Storage  (million  gallons)  as  of  May  1: 


1990 


1991 


Increase 
-  Decrease 


%  Full 
Capaci  tv 


Alameda  Div.  (Capacity  48.014) 


20.690 


18.952 


1.738 


39 


Peninsula  Div.  (Capacity  29.783) 


18,267 


18,519 


252 


62 


Total  (Maximum  Capacity  77.797) 


38,957 


37,471 


1.486 


48 
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CONTINUING  PROGRAMS 


Leases  and  Permits.    The  lease  payments,  royalties  or  percentage  of  revenue 
received  during  the  month  of  April  from  accounts  listed  below  are  as  follows: 

Santa  Clara  Sand  and  Gravel  $12,921.29 

Sunol  Golf  Course  23,096.76 

Crystal  Springs  Golf  Course  17,688.95 

Mission  Valley  Rock  44,300.00 


Flushing .    Water  main  flushing  will  be  done  on  an  as-needed  basis. 


0005D 
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FIGURE  1 


LOCAL  WATER  STORAGE 


FIGURE  2 
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CITY  MAINS 


APRIL 
MO. 


1991 
YR. 


PREP.  BY; 


Page  1  of  4 
S.F.W.D. 

J.  PELAYO 


WD 

CONTRACT 
NUMBER 


PROJECT 


EST. 
LENGTH 
(Feet) 


ESTIMATED 
COST 
($) 


PERCENT 
COMPLETE 


PERIOD 


TOTAL 


Scheduled 
Completion 

of  Plans 
and  Specs. 


REMARKS 


WD-2042     ;  12-INCH  D.I.   Main  in 

:  The  Embarcadero  and 

:  King  Street  between 

:  Third  Street  and 

:  Townsend  Street 


3,160 


445,000 


95 


SEPT.,  1991 
(SCHEDULE 
REVISED  BY 
DPW) 


Feeder  Main 
(Installation 
under  DPW 
contract) 


WD-2052     :  8-INCH  D.I.  Main  in 

:  Fremont  Street  between 

:  Market  and  Harrison  : 

:  Streets;  Bryant  Street 

:  between  First  and  : 

:  Beale  Streets 


3,600 


864 ,000 


100 


APR. ,  1991 
(Revised) 


Mam 

Replacement 


WD-2064     :  36-INCH  Main  in 

: Dolores  Street  -  San 
:Jose  to  25th  Street; 
:25th  Street  -  Dolores 
: to  Sanchez ;  Sanchez 
rStreet  -  25th  to  22nd; 
:22nd  Street  -  Sanchez 
:to  Castro. 


7  ,  800 


100, 000* 


45 


JUL.,  1991 
(Revised) 


Feeder  Main 
to  complete 
Sunset  Loop 


*     ENGINEERING     DESIGN  ONLY 


WD-2073     : 8-INCH  D.I.  Main  Ins- 
itallation  in  Califor- 
:nia  Street  between 
:Steiner  Street  and 
: Presidio  Avenue  and  in 
:Octavia  Street  between 
:Vallejo  and  Union  Sts. 


4,020 


704 , 000 


100 


APR.,  1991 
(Revised) 


Main 

Replacement 
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CITY  MAINS  S.F.W.D. 

APRIL  1991 

MO.  YR.  PREP.   BY:         J.  PELAYO 


WD  : 
CONTRACT  : 
NUMBER  : 

PROJECT  : 

EST.  : 
LENGTH  : 
(Feet)  : 

ESTIMATED  : 
COST  : 
($)  : 

PERCE 
COMPI 

PERIOD  : 

NT  : 
ETE  : 

TOTAL  : 

Scheduled  : 
Completion  : 
of  Plans  : 
and  Specs.  ; 

REMARKS  : 

WD-2074  : 

8-INCH  D.I.  Main  Ins-  : 
tallation  in  Post  : 
Street  between  Gough  : 
and  Scott  Streets  : 

3,800  : 

760,000  : 

0  : 

95  : 

MAY,     1991  : 
(Revised)  : 

Main  : 
Replacement  : 

WD-2079  : 
WD-2085 

8-INCH  D.I.  Main  Ins-  : 
tallation  in  Various  : 
Locations  at  Rivera  : 
and  Pacheco  Streets,  : 
35th,    37th,    39th,  41st' 
and  4  2nd  Avenues 

8-INCH  D.I.  Main  Ins- 
tallation in  Geary 
Street  between  Jones 

5,300  : 
3,550 

663,000  : 
632, 000 

40  : 
10 

60  : 

35 

MAY,     1991  : 
(Revised) 

JUL. ,  1991 
(Revised) 

Main  : 
Replacement  : 

Main  : 
Replacement  : 

WD-2089 

:  12-INCH  and  8-INCH  D.I 
:Main  in  Powell  and 

2,100 

:  336,000 

:  20 

:  50 

:   JUN.,  1991 

:  Main 

•  WD-2091 

:8-INCH  D.I.  Main  in 
: Montgomery  Street  from 
: Chestnut  Street  to 
: Lombard  Street 

: 36-INCH  Steel  Main  in 
: Ocean  Avenue  at  Phelan 

:  515 
:  800 

:  90,000 
!  90,000 

:  10 
:  30 

:  90 
:  100 

:  APR. ,  1991 
:  APR. ,  1991 

:   Lombard  : 
:  Plaza  : 
:   Development  : 
:   Project  : 

:  Main  : 
:  Relocation  : 
:   Dev.  Project: 

I 
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CITY  MAINS  S.F.W.D. 

APRIL  1991 

MO-  YR.  PREP.   BY:  J.  PELAYO 


WD  : 
CONTRACT  : 
NUMBER  : 

PROJECT  : 

EST.  : 
LENGTH  • 
(Feet) 

ESTIMATED  : 
COST  : 
($) 

PERCI 
COMPI 

PERIOD  : 

]NT 
.ETE 

TOTAL 

Scheduled 
Completion 

of  Plans 
and  Specs. 

REMARKS  : 

WD-2093  : 

6-INCH  D.I.  Main  in  : 
Perry,  Stillman,  Freelc 
Welsh  and  other  streets 

5,  610 

673,000 

5  : 

25 

AUG.,  1991 
(Revised) 

Main  : 
Replacement  : 

WD-2097 

8-INCH  D.I.   Main  in 
Front,  Broadway  and 
Davis  Streets 

2,780 

525,000 

5 

5 

OCT.,  1991 

Main  : 
Replacement  : 

6-lNCH  D.I.  Mam  m 
Bacon  and  Yale  Streets 

12-INCH  D.I.   Main  in 
:Medical  Road 

7  00 
2,250 

8  4,000 
:  270,000 

Z  0 
10 

J  U 
60 

.    JUN.,  1991 

^  1  "n      T  N/ /~\      —  . 

nain  iiXLen 
sion  Develo-: 
per  Project  : 

Main  Exten-  : 
sion  UC  Med. : 
Project  : 

:  6-INCH  D.I.   Main  in 
:Hallam  and  Brush  Place 

:  490 

:  82,000 

10 

60 

:   JUL. ,  1991 

Main  : 
Replacement  : 
Developer  : 
Project  : 

APRIL 
MO. 
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PREP.  BY: 
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J.  PELAYO 


WD 

CONTRACT 
NUMBER 

PROJECT 

EST. 
LENGTH 
(Feet) 

ESTIMATED 
COST 
($) 

PERCENT 
COMPLETE 

Scheduled 
Completion 

of  Plans 
and  Specs. 

REMARKS  : 

PERIOD 

TOTAL 

WD-209ft 

'  ■              b  V  \J 

o  j.iN\_n  u .  ± .   nam  in 
China  Basin  Street  fror 
3rd  Street  main  to  600 
feet  esterly . 

^  r\  r\ 

a 

80 

80 

TT  TKT  t?              1  n  O  1 

junej,  lyyi 

Main  : 
Replacement  : 

WD-2099 

8-INCH  D.I.  Main  in 
Spruce  and  Laurel 
Streets,   Euclid  and 
Manzanita  Avenues  and 
■Mayfair  Drive  in  the 
.Laurel  Heights  area. 

4  ,400 

5 

5 

AUG.,  1991 

Main  : 
Replacement  : 

I 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282 ,   City  Hall 
2:00  P.M. 
June  II,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,   Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


91-106 


Call  to  Order ;     2 : 15  P.M. 


Present:     President  Sherri  Chiesa,   Commissioner  H.  Welton  Flynn, 
Commissioner  Toupin 

Excused:     Vice  President  Gordon  Chin 


On  motion  of  Flynn,  seconded  by  Toupin,  the  Minutes  of  the  regular 
meeting  of  May  28,    1991  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


******************* 


RESOLUTION 
NO. 


On  motion  of  Toupin,    seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0209       WD        Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.   WD-1978,  48-Inch 
Ductile  Iron  Main  Installation  in  Peabody  Street, 
Leland  Avenue,   Rutland  Street  and  Tucker  Avenue  from 
South  City  Limits  to  Delta  Street;   approving  Debit 
Contract  Modification  No.   3  in  the  amount  of 
$58,590.00;   authorizing  an  extension  of  time  for 
unavoidable  delays  of  5  working  days;  and 
authorizing  final  payment  in  the  amount  of 
$103,897.95  to  the  Contractor,   Bay  Pacific 
Pipelines,    Inc.    and  Interlane  General  Engineering, 
AJV. 


VOTE:     Ayes  -  Chiesa,  Flynn,  Toupin 


On  motion  of  Toupin,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0210       HH         Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Water  &  Power 
Contract  No.   HH-830,   San  Joaquin  Pipeline  No.  2, 
Repair  Mortar  Lining,   Segment  II. 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 


On  motion  of  Toupin,   seconded  by  Flynn,  the 
foil owing  resolution  was  adopted: 

91-0211       MR        Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-868,  Metro  Center  Improvements,   Track  Switch 
Electrification  and  Replacement. 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 


91-107 


RESOLUTION 
NO. 


On  motion  of  Toupin,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0212      MR        Awarding  San  Francisco  Municipal  Railway  Contract 
No.   MR~888,   No.    30  Stockton  Line  Trolley  Coach 
Overhead  Reconstruction,    in  the  amount  of  $4,348,210 
to  Abbett-Yick,  San  Francisco,  CA. 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 


On  motion  of  Toupin,   seconded  by  Flynn,  the 
f o 1  lowing  resolution  was  adopted: 

91-0213       FM         Requesting  the  Board  of  Supervisors  to  amend  the  San 
Francisco  Administrative  Code  to  allow  the  Cable  Car 
Change  Fund  to  be  increased  $11,500;   and  requesting 
the  Controller's  concurrence  in  amending  the  Rules 
and  Regulations,   Public  Utilities  Commission 
Revolving  Fund  to  adjust  the  amounts  of  certain 
funds  and  to  update  the  authorized  signature  list. 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 


On  motion  of  Toupin,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0214       WD         Authorizing  the  General  Manager  of  the  Water 

Department  to  proceed  with  the  execution  of  an 
ag reement  with  Leland  Stanford  Junior  University  to 
provide  profess ional  services  in  developing  an 
expert  system  computer  application  to  assist  in  the 
operations  of  the  San  Francisco  water  supply  system 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 


On  motion  of  Toupin,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0215       MR         Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  Amendment  No.   4  of  its  contract  with  the 
U.S.   Human  Resources  Corporation  to  extend  the 
contract  term  to  September  30,   1991  for  an  amount 
not-to-exceed  $23,579,699  for  Paratransit  Broker 
services . 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
foil owing  resolution  was  adopted: 

91-0216       MR         Authorizing  the  General  Manager  of  Public  Utilities 
to  negotiate  and  execute  an  Agreement  with  the 
Cerenio  Management  Group,   in  an  amount  not-to-exceed 
$44,319,514  to  perform  Paratransit  Broker  services 
for  disabled  persons,    including  the  sub-contracting 
of  paratransit  services  to  transportation  providers, 
for  the  period  of  October  1,    1991  through  June  30, 
1996;   and  commending  the  Paratransit  Broker  Contract 
to  the  Board  of  Supervisors  and  the  Mayor  for  their 
consideration  and  approval. 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 


91-108 


RESOLUTION 
NO. 


On  motion  of  Toupin,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0217       MR         Authorizing  the  San  Francisco  Municipal  Railway  to 
extend  the  term  of  the  contract  with  D  &  D 
Engineering  to  June  30,   1992  for  engineering 
services  to  evaluate  and  redesign  the  Cable  Car 
Track  Brake  System  at  no  increase  in  cost. 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 

On  motion  of  Toupin,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0218       MR         Authorizing  the  San  Francisco  Municipal  Railway  to 
extend  the  PGH  Wong  Engineering,    Inc.   contract  to 
December  31,    1991  to  provide  professional 
engineering  services  for  the  PCC  Streetcar 
Rehabilitation  Project  at  no  increase  in  cost.  ■ 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 

On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

91-0219       UEB       Requesting  the  Controller  to  transfer  $12,240,000 

from  the  Calaveras  Pipeline  Replacement,   Project  No. 
102-01  to  the  San  Andreas  Water  Treatment  Plant 
Expansion  No.   2   in  an  amount  of  $9,816,000  and  Sunol 
Water  Treatment  Plant  Improvements  in  an  amount  of 
$2 , 424 , 000 . 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 

On  motion  of  Toupin,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0220       UEB       Authorizing  the  Manager  of  Utilities  Engineering 
Bureau  to  negotiate  and  execute  a  professional 
services  agreement  with  AGS,   Inc.   to  provide 
engineering  services  for  Hetch  Hetchy  Project 
"Emergency  Action  Plans  for  Hetch  Hetchy  Dams". 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 

On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

91-0221       FM        Authorizing  the  General  Manager  of  Public  Utilities 
to  modify  an  agreement  between  the  City  and  County 
of  San  Francisco  and  Williams,  Adley  &  Company  for 
an  extension  of  time  from  June  30,   1991  to  December 
31,    1991  for  auditing  and  consulting  services  on  an 
"as-needed"  basis . 


VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 


91-109 


RESOLUTION 
NO. 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
foil owing   resolution  was  adopted: 

91-0222       FM         Authorizing  the  General  Manager  of  Public  Utilities 
to  modify  an  agreement  between  the  City  and  County 
of  San  Francisco  and  Ferguson  &  Company  for  an 
extension  of  time  from  June  30,   1991  to  December  31, 
1991  for  auditing  and  consult ing  services  on  an 
"as-needed"  basis . 

VOTE:     Ayes  -  Chiesa,   Flynn,  Toupin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


******************** 


Item  No.   10  —  Authorizing  the  Director  of  Property  to  proceed  with 
the  preparation  of  the  necessary  submittal  to  the  Mayor  and  to  the 
San  Francisco  Board  of  Supervisors  for  their  approval  of  the 
granting  of  an  easement  to  the  State  of  California,   Department  of 
Water  Resources  for  the  purpose  of  connecting  the  South  Bay  Aqueduct 
to  the  San  Antonio  Reservoir  and  operating  and  maintaining  the 
facilities . 

Commissioner  Toupin  inquired  if  protection  is  needed  to  retain  the 
interconnect  beyond  the  10-year  contract  period.     He  said  the 
Commission  should  consider  adding  a  clause  that  would  protect  the 
City's  right  to  continue  to  have  the  interconnect. 

Mr.   John  Mullane,   General  Manager,   San  Francisco  Water  Department, 
stated  that  he  would  have  the  City  Attorney  draft  a  clause  to  be 
added  to  the  agreement. 

The  matter  was  continued. 

******************** 

Resolution  No.   91-0216         Authorizing  the  General  Manager  of  Public 
Utilities  to  negotiate  and  execute  an  Agreement  with  the  Cerenio 
Management  Group,    in  an  amount  not-to-exceed  $44,319,514  to  perform 
Paratransit  Broker  services  for  disabled  persons,   including  the 
sub-contracting  of  paratransit  services  to  transportation  providers, 
for  the  period  of  October  1,    1991  through  June  30,    1996;  and 
commending  the  Paratransit  Broker  Contract  to  the  Board  of 
Supervisors  and  the  Mayor  for  their  consideration  and  approval. 

Ms.  Annette  Williams,  Manager,  Elderly  and  Handicapped  Program, 
Municipal  Railway,   gave  a  brief  overview  of  the  broker  selection 
process.     She  stated  that  the  Broker  Selection  Committee  reviewed 
the  proposals  and  recommended  that  the  Public  Utilities  Commission 
authorize  the  negotiation  and  execution  of  a  contract  with  Cerenio 
Management  Group  as  the  most  qualified  company.     The  Cerenio 
Management  Group  is  a  minority  woman-owned  local  business.  All 
affirmative  action  requirements  adopted  by  the  PUC  have  been 
fulfilled. 

The  contract  amount  of  $44,319,514   allows  for:   approximately  10%  for 
the  broker's  administration  costs  and  90%  for  transportation 
providers  to  pay  for  door-to-door  services  for  disabled  persons; 
projected  sales  tax  expansion;   5%  cost-of-living  adjustment  for  each 
year;    and  an  estimated  $2  million  in  State  Transit  Assistance 
funding  from  the  Metropolitan  Transportation  Commission. 


91-110 


Attorney  Kent  Khtidian,    representing  U.S.   Human  Resources,  Inc. 
(USHRC),   one  of  the  contract  bidders,    read  a   letter  that  he  had 
handed  to  the  Commission.     His  stated  that  his  client  believed  he 
was  disadvantaged  in  the  proposal  selection  process  and  questioned 

the  overall  qualifications  of  Cerenio  Management  Group  how  USHRC ' s 

long  and  proven  record  of  minority  hiring  and  promotion;   fiscal  and 
physical  resources;  proven  procedures  and  practices;   and  experienced 
staff,  weighed  against  those  contained  in  the  proposal  of  the 
successful  bidder.     He  said  his  client  was  also  concerned  that  the 
successful  bidder  (a  former  employee)  may  intend  to  use  procedures, 
practices  and  a  computer  program  specifically  designed  by  USHRC  for 
the  administration  of  paratransit  services. 

Mr.   Khtidian  stated  that  he  had  recently  requested  selection  process 
information  from  Muni  staff  and  that  he  had  received  a  prompt 
response.     He  said  USHRC  was   requesting  that  the  Commission  put  into 
abeyance  its  decision  on  the  award  of  the  paratransit  broker 
services  contract  until  the  documents  could  be  reviewed  in  more 
det ai 1 . 

Ms.  Virginia  Cerenio,   principal  owner  of  Cerenio  Management  Group, 
stated  that  she  developed  many  of  the  innovations  at  USHRC;  that  she 
was  experienced  and  well-qualified  to  perform  in  all  aspects  of  the 
contract;   and  that  her  firm  had  followed  all  requirements  in  the 
selection  process  and  had  submitted  a  fair  bid.     Ms.   Cerenio  asked 
that  the  Commission  not  delay  a  decision  on  the  contract. 

Mr.   Michael  Kwok,   Vice  Chairman,   Paratransit  Coordinating  Council, 
spoke  highly  of  Virginia  Cerenio  and  supported  awarding  the  contract 
to  her  firm. 

Mr.  Silas  Telfor,  Secretary,  Paratransit  Coordinating  Council,  spoke 
in  favor  of  awarding  the  contract  to  Cerenio  Management  Group. 

Mr.  David  Pilpel  concurred  in  support  of  the  Cerenio  Management 
Group  proposal  and  asked  that  the  Commission  act  on  the  matter  today. 

On  motion  of  Commissioner  Flynn,   seconded  by  Commissioner  Toupin, 
Resolution  No.    91-0216  was  adopted. 

******************** 

Public  Comments 

Mr.  David  Pilpel  stated  that  he  had  not  received  a  follow-up  on  the 
matter  of  Inter-Operator  Fare  Coordination  Agreements . 

Referring  to  the  upcoming  fare  hearings  next  week,  Mr.  Pilpel  asked 
whether  there  would  be  a  change  in  the  City's  reimbursement  for  the 
regional  pass.  Ms.  Michelle  Witt,  Acting  Finance  Director,  replied 
that  it  was  not  the  intent  to  raise  the  cost. 

Mr.   Pilpel  said  he  received  today's  agenda  an  hour  before  the 
meeting  and  that   it  was  postmarked  June  10.     He  requested  that  the 
Commission  Secretary  look  into  the  matter. 

Mr.   Pilpel   inquired  about  the  status  of  the  proposed  Historic 
Streetcar  service.     Mr.  Johnny  Stein,  General  Manager,  San  Francisco 
Municipal  Railway,   replied  that  staff  was  looking  into  making  this 
service  self-supporting  and  that  the  matter  should  come  before  the 
Commission  soon . 

Mr.   Pilpel  said  he  had  not  received  information  on  the  Short  Range 
Transit  Plan.     He  also  suggested  holding  neighborhood  meetings  on 
the  Short  Range  Transit  Plan. 

******************** 


91-111 


Mr.   Art  Michel,   Board  Member  of  the  Market  Street  Railway,  and 
representing  Mr.   Steve  Pickens,    the  President,    requested  that  the 
special  services  agreement  be  on  the  calendar  for  the  next  meeting 
as  they  had  planned  to  operate  the  streetcars  on  the  Fourth  of  July 
and  the  next  meeting  would  be  the  last  meeting  prior  to  that  date. 

Ms.  Michelle  Witt  said  staff  was  working  on  the  matter  and  would  try 
to  get  it  to  the  Commission  as  soon  as  possible. 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


2:54  P.M. 


Romaine  A.  Boldridge 
Secretary 


91-112 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


91-0209 

RESOLUTION  Na  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-1978, 48-Inch  Steel  Main  Installation  in 
Peabody  Street,  Leland  Avenue,  Rutland  Street  and  Tucker  Avenue  from  South  City 
Limits  to  Delta  Streets,  as  satisfactorily  completed;  approves  Debit  Contract  Modification 
No.  3  in  the  amount  of  $58,590.00;  authorizes  an  extension  of  time  for  an  unavoidable 
delay  of  5  working  days;  and  authorizes  final  payment  in  the  amount  of  $103,897.95  to 
the  Contractor,  Bay  Pacific  Pipelines,  Inc.  and  Interlane  General  Engineering,  AJV. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JMI  ]  1  1991 


Secretary,  Pu 


ities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CriY  AND  COUNTY  Of  SAN  ^RANc;.v:n 


RESOLUTION  No.  


WBEREAS,  Under  Hetch  Hetchy  Contract  No.  HH-830,  San  Joaquin 
Pipeline  No .  2,  Repair  Mortar  Lining ,  Segment  II  to  replace 
^proximately  fifteen  { 15 )  miles  of  interior  cement  mortar  lining 
is  to  be  performed  in  Stanislaus  County;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  and  State  Guidelines  under  Class  2; 
new,  therefore,  be  it 

RESOLVED ,  That  this  Ccmnis  s  ion  hereby  author i  zes  bid  cal  1 
for  Hetch  Hetchy  Contract  No.  HH-830,  San  Joaquin  Pipeline  No.  2, 
Repair  Mortar  Lining,  Segment  II. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JWE  1  1  19E 


Secretary,  Piiblic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


No.  


VfUKKiSflS,  Under  Municipal  Railway  Contract  No .  868 ,  two  ( 2 ) 
existing  track  switches  shall  be  replaced  and  two  (2)  existing 
manually  operated  track  switches  shall  be  electrified,  with  state 
and  federal  financial  assistance;  and, 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exeirpt  frcsn  the  California 
Environmental  Act  and  State  Guidelines  under  Class  1(b);  now, 
therefore,  be  it 

RESCLVED,  That  the  Coninission  hereby  authorizes  bid  call  for 
Municipal  Railway  Contract  No.  868,  Metro  Center  Iirproverrents, 
Track  Switch  Electrification  and  Replacemsnt. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^      JUNE      1 1 1991 


Secretary,  Public  Utilities  Commis^on 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTV  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,  Under  San  Francisco  Municipal  Railway  Contract  No.  HR-888  No  30 
Stockton  Line  Trolley  Coach  Overhead  Reconstruction  is  to  be  constructed  under 
fedeJl?  Jrants-Ind  ^"^'^^^^^  froTstate  and 

1991;™ther^foV:'be'i;^  ''''''''  '^'"'^'y  -  ^1, 

RESOLVED,    That    this    Commission    awards    San    Francisco   Munirinal  R;.nw:.v 
ontract  No.  MR-888    No    30  Stockton  Line  Trolley  Coach  Overhead  Re  o^tr 
in  the   amount  of  $4,348  210.00  to  Abbett-Yick,  A  Joint  Venture,    1850  St 
Street,  San  Francisco,  CA    94110;  and  be  it  further  oryant 

thp  ii^h^°^M^^'  V"^^  the  award  of  this  contract  is  subject  to  the  concurrence  of 
the  Urban  Mass  Transportation  Administration.  nuurrenLK  or 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  J"NE  11199] 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission  Revolving  Fund  authority  supports 
the  PUC  departments  checking  accounts,  petty  cash  and  change  funds;  and 

WHEREAS,  The  Cable  Car  Machine  Change  Fund  was  created  in  1984  to  provide  the 
change  for  the  17  Autelca  self-service  machines  at  various  boarding  stations  along 
the  cable  car  routes;  and 

WHEREAS,  Recently  purchased  equipment  lias  increased  the  change  storage 
capacity  of  these  ticket  machines  requiring  an  additional  $11,500  to  fully  stock 
these  self-service  ticket  machines;  and 

WHEREAS,  Some  changes  in  individual  fund  balances  have  been  requested  by 
operating  departments  for  more  efficient  use  of  available  resources;  and 

WHEREAS,  Personnel  with  responsibility  over  these  funds  have  changed  recently 
and  bank  records  need  to  be  updated  accordingly;  and 

WHEREAS,  A  theft  of  $25  from  the  Fast  Pass  Change  Fund  occurred  on  May  6, 
1987  and  replenishment  is  needed  to  restore  the  fund  to  its  authorized  amount;  and 

WHEREAS,  Both  the  San  Francisco  Administrative  Code  and  the  Public  Utilities 
Commission  Revolving  Fund  Rules  and  Regulations  must  be  amended  to  reflect  the 
proposed  changes;  now  THEREFORE  be  it 

RESOLVED,  That  this  Commission  hereby  lequests  the  Board  of  Supervisors  to 
amend  the  below-listed  section  of  the  San  Francisco  Administrative  Code  to  read: 

Section  10.150  SAME-MUNICIPAL  RAILWAY  -  $380,016 

and  be  it  FURTHER 

RESOLVED,  That  this  Commission  hereby  requests,  upon  amending  the  above 
section  of  the  San  Francisco  Administrative  Code,  the  Controller's  concurrence  in 
amending  the  Rules  and  Regulations,  Public  Utilities  Commission  Revolving  Fund  as 
fol lows : 

Rule  6,  Section  E  -  Self  Service  Ticket  Machine 
Change  Fund  entrusted  to: 

Revenue  Supervisor.  949  Presidio 
Avenue  $42,71J 

and  be  it  FURTHER 

RESOLVED,  That  this  Commission  approves  and  hereby  requests  the  Controller's 
Concurrence  In  amendment  of  Rule  6.  Section  F ,  Rules  and  Regulations,  Public 
Utilities  Commission  Revolving  Funds  as  Identified  in  Attachment  A;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  and  hereby  requests  the  Controller's 
concurrence  in  updating  the  authorized  signature  lists  set  forth  under  Section  "A" 
through  "D"  of  Rule  7  of  the  Rules  and  Regulations,  Public  Utilities  Commission 
Revolving  Fund  as  detailed  in  Attachment  B;  and  be  it  further 

RESOLVED,  That  this  Commission  Requests  the  Controller  to    replenish  the 
$25.00  Fast  Pass  Change  Fund  theft  loss. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
5015y  JUNE  ^Jigg, 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commiswion 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  


WHEREAS,   The  General  Manager  of  the  Water  Department 
requests  approval  to  execute  an  agreement  with  Trustees  of 
Leland  Stanford  Junior  University  to  develop  an  expert  system 
to  assist  in  the  operations  of  the  San  Francisco  water  supply 
system;  and 

WHEREAS,  Funding  in  the  amount  of  $75,000.00  is  available 
in  the  Department's  1990-91  Water  Management  Resources  Plan 
Project,  Appropriation  No.   32-001-694  521-128-01;  now, 
therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  authorizes  the 
General  Manager  of  the  Water  Department  to  proceed  with  the 
execution  of  an  agreement  with  Leland  Stanford  Junior 
University  to  provide  professional  services  in  developing  an 
expert  system. 


0452L-34 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JUNE  111991 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,    Public  Utilities  Commission  Resolution  No.  86-0147 
authorized  the  General  Manager  to  execute  an  agreement  with 
the  U.S.   Human  Resources  Corporation,   to  perform  Paratransit 
Broker  services,    including  the  subcontracting  of  door-to- 
door  van  and  taxi  services  for  disabled  persons,   for  the 
period  of  July  1,    1986  through  June  30,    1991;  and 

WHEREAS,   The  Public  Utilities  Commission  is  currently  in  the 
process  of  reviewing  and  recommending  to  the  Board  of 
Supervisors  a  new  Paratransit  Broker  Contract  which  is 
scheduled  to  begin  October  1,    1991;  and 

WHEREAS,   a  three  month  contract  extension  of  the  Human 
Resources  Corporation  contract  is  now  required  to  provide 
Paratransit  Brokerage  Services  from  July  1,    1991  -  September 
30,    1991;  and 

WHEREAS,   the  current  contract  sum  of  $21,755,677  will  be 
insufficient  to  fund  these  additional  services;  now 
therefore,   be  it 

RESOLVED,   that  this  Commission  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  Amendment  No.   4  of 
its  contract  with  the  U.S.   Human  Resources  Corporation  to 
extend  the  contract  term  by  three  months  through  September 
30,    1991  and  to  perform  services  for  an  amount  not  to  exceed 
$23,579,699  during  the  period  of  this  contract . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JM£  1 1 1991 


PUBLIC  UTILITIES  COMMISSION 

cm-  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,   The  San  Francisco  Public  Utilities  Coimnission  is 
committed  to  the  provision  of  a  comprehensive  and 
coordinated  system  of  door-to-door  paratransit  services  on 
behalf  of  persons  with  disabilities  in  San  Francisco,  and 

WHEREAS,  The  current  Paratransit  Broker  contract  will  expire 
on  September  30,    1991;  and 

WHEREAS,  The  City's  Public  Utilities  Commission  desires  to 
continue  an  efficient  paratransit  program  through  the 
centralized  management  of  all  services  and  functions;  and 

WHEREAS,   The  City's  Public  Utilities  Commission  has  adopted 
Resolution  No.   91-0110,   on  March  29,    1991,  authorizing 
circulation  of  a  Request  for  Proposals  to  provide 
Paratransit  Broker  services  from  October  1   ,    1991  to  June 
30,    1996;  and 

WHEREAS,   A  selection  process  was  established  to  fairly  and 
objectively  evaluate  proposals,  with  the  intent  of  selecting 
the  most  qualified  company  to  fulfill  the  tasks  of 
Paratransit  Broker;  and 

WHEREAS ,   The  selection  committee ,   upon  careful ,  thoughtful 
and  objective  review,   has  recommended  to  the  Commission  that 
it  negotiate  a  contract  with  Cerenio  Management  Group  to 
provide  Paratransit  Broker  Services  for  the  period  October 
1,    1991  through  June  30,    1996;  now,   therefore  be  it 

RESOLVED,   That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  negotiate  and  execute  an 
Agreement  with  the  Cerenio  Management  Group ,    in  amount  not 
to  exceed  $44,319,514  to  perform  Paratransit  Broker  service 
for  disabled  persons,    including  the  sub-contracting  of 
paratransit  services  to  transportation  providers ,    for  the 
period  of  October  1,    1991  through  June  30,    1996;   and  be  it 
further 

RESOLVED,   That  this  Commission  hereby  commends  the 
Paratransit  Broker  Contract  to  the  Board  of  Supervisors  and 
the  Mayor  for  their  consideration  and  approval.. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JUNE     111991  ^  ,  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,  The  Municipal  Railway  is  currently  contracted  with  D  & 
D  Engineering  for  engineering  services  to  evaluate  and  redesign  the  Cable 
Car  Track  Brake  System;  and 

WHEREAS,  An  original  prototype  track  brake  system  proved  to  be 
unsuccessful ;  and 

WHEREAS,   Design  by  consensus  with  input  from  Muni  Maintenance 
and  Operation  personnel  is  more  time  consuming  than  design  solely  by 
consultants;  and 

WHEREAS,  There  have  been  transfers  away  from  Muni  by  craft 
personnel  and  organizational  changes  in  cable  car  management  during  the 
life  of  the  project;  and 

WHEREAS,  The  revised  scope  of  work  added  stationary  testing  as 
well  as  dynamic  testing  and  included  more  extensive  testing;  and 

WHEREAS,  Brake  shoe  fabrication  by  Muni  took  longer  than 
expected;  and 

WHEREAS,  The  Municipal  Railway  recommends  modifying  the 
existing  D  &  D  Engineering  contract  at  no  additional  cost  to  extend  the 
term  of  the  contract  to  June  30,    1992;   now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  San  Francisco  Municipal  Railway  to  extend  the  term  of  the 
contract  with  D  &  D  Engineering  to  June  30,   1992,  at  no  increase  in  cost. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


JUNE  111991 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,   The  Municipal  Railway  is  currently  contacted  with  PGH  Wong 
Engineering,   Inc.  to  provide  professional  engineering  services  for  the 
PCC  Streetcar  Rehabilitation  Project;  and 

WHEREAS,  The  rehabilitation  specifications  took  more  time  to  develop 
than  a  normal  procurement  specification;  and 

WHEREAS,  A  Purchaser's  backlog  delayed  the  timely  review  of  the 
specifications;  and 

WHEREAS,  There  was  a  need  to  inspect  the  streetcars  being  purchased 
from  the  Southeast  Pennsylvania  Transit  Authority  for  rehabilitation;  and 

WHEREAS,  There  was  a  delay  in  negotiations  with  SEPTA  regarding  the 
procurement  and  delivery  of  PCC  Streetcar  plans  specifications,  records 
and  details;  and 

WHEREAS,  The  Municipal  Railway  recommends  modifying  the  existing  PGH 
Wong  Engineering,   Inc.  contract  at  no  additional  cost  to  extend  the  term 
to  December  31,1991;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
San  Francisco  Municipal  Railway  to  extend  the  PGH  Wong  Engineering,  Inc. 
contract  to  December  31,    1991  at  no  increase  in  cost. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE  111991 


at  its  meeting  of . 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


91-0219 

RESOLUTrON  Na  


WHEREAS,  The  General  Manager  of  the  Water  Department  recommends  the 
transfer  of  funds  from  the  Calaveras  Pipeline  Replacement  to  the  San  Andreas 
Water  Treatment  Plant  Expansion  No.  2  and  Sunol  Water  Treatment  Plant 
Improvements;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to  transfer 
$12,240,000  from  the  Calaveras  Pipeline  Replacement,  Project  No.  102-01  to  the 
following  projects: 

Project  Amount 

San  Andreas  Water  Treatment  Plant 

Expansion  No.  2,  Project  No.  101-02  $9,816,000 

Sunol  Water  Treatment  Plant 

Improvements,  Project  No.  103-01  $2,424,000 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  .f  J"NE  111991 


Secretarv.  Public  Utilities  Commissfon 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

31- '  -"r/^ 

RESOLUTION  No.  


WHEREAS ,  This  Canmission ,  by  its  Resolution  No .  90-0419, 
authorized  the  Utilities  Engineering  Bureau  to  request  proposals, 
and  to  select  and  reccsnnend  a  suitable  consulting  engineering 
firm  to  perforin  dam  break  studies  at  five  Hetch  Hetchy  dams  and 
to  prepare  a  report  and  inundation  maps  as  a  result  of  these 
studies;  and 

WHEREAS,  IWo  firms  and  one  individual  sutffnitted  proposals  to 
perform  this  work;  and 

WHEREAS,  After  consideration  of  the  strengths  and  weaknesses 
and  Affirmative  Action  preferences,  the  UEB  Manager  recarrmends 
that  an  agreement  be  entered  into  with  AGS,  Inc.;  now,  therefore 
be  it 

RESCLVED,  That  this  Ccnmission  hereby  authorizes  the  Manager 
of  the  Utilities  Engineering  Bureau  to  negotiate  and  execute  a 
professional  services  agreement  with  AGS,  Inc.. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  JUNE  111991 

at  Its  meeting  of    


Secretary.  Public  Utilities  CommiVsion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _ 


WHEREAS,  The  Hetch  Hetchy  Power  &  Hater  Project  has  requested 

the  assistance  of  the  PUC  Finance  Bureau  in  reviewing  electric  power 

subcategory  usage  under  the  Raker  Act  by  two  of  Its  hydroelectric  power 
customers;  and 

WHEREAS.  The  General  Manager  of  the  Publlce  Utilities 
Commission  has  determined  that  Williams.  Adley  &  Company  is  capable  of 
providing  the  necessary  auditing  and  consulting  services  to  the  Public 
Utilities  Commission  to  review  the  accounting  of  power  subcategory  usage 
under  the  Raker  Act  by  two  major  hydorelectric  power  customers;  and 

WHEREAS,  An  extension  of  time  is  requested  from  6/30/1991  to 
12/31/1991  for  the  successful  completion  of  the  audit;  now  therefore  be  it 


RESOLVED.  That  the  Public  Utilities  Commission  authorizes  the 
Public  Utilities  Commission  General  Manager  to  modify  contract  40-70032 
with  Williams,  Adley  &  Company  for  extension  of  time  from  6/30/1991  to 
12/31/1991 . 


5172e 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  JUNE  111991 

at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.   


HHEREAS,  The  Public  Utilities  Commission  authorizes  the 
General  Manager  to  execute  contracts  with  Ferguson  and  Company  to  provide 
as-needed  auditing  and  consulting  services;  and 


HHEREAS,  An  extension  of  time  is  requested  from  6/30/1991  to 
12/31/1991  for  the  successful  completion  of  two  on-going  third  party 
audits;  now  therefore  be  It 


RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the 
Public  Utilities  Commission  General  Manager  to  modify  contract  40-70033 
with  Ferguson  and  Company  for  extension  of  time  from  6/30/1991  to 
12/31/1991 . 


5173e 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  J"NE  111991 


Secretary,  Public  Utilities  Commissiorf 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FFIANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


ART  AGNOS. 
Mayor 


HETCH  HETCHV 
WATER  AND  POWER 


THOMAS  J  EUEY. 
General  Manager 


SAN  FRANCISCO 
WATER  DEPARTMENT 


June  19,  1991 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will 
meet  in  executive  session  on  Tuesday,  June  25,  1991,  at  1:00  p.m.,  in  Room  287,  City 
Hall,  San  Francisco,  California,  regarding  Bay-Delta  Hearings,  and  FERC  Project  No. 
2299,  in  accordance  with  Government  Code  Section  54956.9(a)  and  (b)  and  Charter 
Section  3.500(b). 


Romaine  A.  Boldridge 
Secretary 


cc:     Members,  PUC 
Thomas  J.  Elzey 
George  Krueger 
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RUBLIC    UTILITIES  COMMISSION 


San  Francisco  Water  Department 


MEMORANDUM 


DATE: 


June  21 ,  1991 


TO: 


Thomas  J.  Elzey 

General  Manager    Public  Utilities  Commission 


SUBJECT 


FROM: 


Monthly  Report  of!  May  Acti  vi  ti  es 


John  P.  Mullan^ 
General  Managers 


OPERATIONS 


Storage.    The  month-end  status  of  local  storage  reservoirs  1s  shown  on  the 
accompanying  Figure  1.    The  storage  levels  in  the  Peninsula  Division 
reservoirs  at  the  end  of  May  amounted  to  18.9  million  gallons  or  64%  of 
capacity.    For  the  Suburban  system  as  a  whole,  storage  amounted  to  36.7 
million  gallons  and  47%  of  capacity  compared  to  38.0  million  gallons  or  49%  of 
capacity  at  the  same  time  last  year. 

Production.    Water  supplied  by  Hetch  Hetchy  and  the  production  of  local  water 
treatment  plants  are  shown  on  the  accompanying  Figure  2. 

Consumption.    Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  Figure  3. 


Hater  Transfers 

Several  activities  were  ongoing  concerning  various  water  transfers.  Water 
from  the  State  Drought  Emergency  Water  Bank  continues  to  flow  into  the  SFWO 
system  through  the  South  Bay  turnout.    The  capacity  of  the  system  was 
increased  from  75  cfs  to  100  cfs  through  the  installation  of  an  upsized  energy 
dissipator.    Negotiations  continued  with  the  State  Department  of  Water 
Resources,  State  Fish  and  Game  and  the  City's  Environmental  Review  Officer  for 
the  installation  of  a  second  temporary  emergency  turnout.    Meetings  held  in 
late  May  were  geared  to  securing  a  contract  with  DWR  for  the  installation  of  a 
line  and  securing  approval  vis-a-vis  environmental  concerns  with  both  Fish  and 
Game  and  the  City  Planning  Department.    This  flurry  of  activity  should 
guarantee  that  SFWD  takes  all  purchased  water  into  the  system  at  a 
substantially  increased  rate  thereby  avoiding  any  chance  of  not  capturing  the 
full  amount  of  water  purchased  either  from  the  State  or  the  Placer  County 
Water  Agency. 


DEPARTMENT  ACTIVITIES 


full  amount  of  water  purchased  either  from  the  State  or  the  Placer  County 
Water  Agency. 

Environmental  Concerns 

It  was  brought  to  SFWD's  attention  that  a  gaggle  of  tri-colored  blackbirds,  in 
the  normal  course  of  their  migrating  pattern,  had  established  nests  right  at 
the  waterline  at  Calaveras  Reservoir.    These  birds  were  on  the  protected 
species  list  (one  step  below  endangered)  and  any  increase  in  the  water  level 
could  jeopardize  their  nests  and  potential  offspring.    SFWD  voluntarily 
decided  to  stop  Hetchy  flows  into  the  reservoir  for  a  5  day  period  to  allow 
for  adjustments  to  the  system  and  then  balance  inflows  and  outflows  to  the 
reservoir  during  the  gestation  period  to  guarantee  as  many  births  as 
possible.    The  gestation  period  will  carry  into  approximately  the  third  week 
of  June.    Such  changes  In  the  operation  of  the  system  had  no  adverse  affect  on 
water  supply  or  water  quality  conditions. 

Rationing  Program 

With  the  Public  Utilities  Commission's  action  to  reduce  the  45%  rationing 
program  to  a  25%  program,  the  onslaught  of  written,  telephonic  and  face  to 
face  appeals  was  reduced  almost  immediately.    Although  SFWD  had  received 
almost  20.000  written  appeals  within  the  first  three  weeks  of  the  announcement 
of  the  45%  program,  the  substantial  backlog  was  reduced  to  zero  by  the  end  of 
May  due  to  the  diligence  and  hard  work  of  the  Rationing  Section  of  the 
Customer  Services  Division.    Additionally,  staff  worked  to  develop  a  position 
paper  on  the  Implementation  of  a  per  capita  rationing  program.    This  paper  was 
submitted  to  the  Commission  for  its  review  and  comments. 

Water  Conservation 

May  was  Water  Awareness  Month  and  the  Conservation  Section  was  Involved  in 
numerous  activities  aligned  with  this  month  long  public  relations  effort, 
included  participating  in  various  water  conservation  fairs,  sponsoring  an 
elementary  school  poster  contest  and  participating  in  the  Water  Awareness 
Month  kickoff  functions  hosted  by  Assemblywoman  Jackie  Speier  and  various 
Disney  characters.    The  Conservation  Section  worked  on  ongoing  projects  such 
as  the  development  of  the  new  customer  information  packet,  ongoing  discussions 
about  the  development  of  the  Memorandum  of  Understanding  for  the  Best 
Management  Practices,  development  of  a  City  Department  retrofit  program  and 
represention  of  the  Department  at  various  meetings  and  conferences. 


-2- 


Water  Supply 


1.  Hetch  Hetchy  water  import:    An  average  of  177.5  million  gallons  per  day 
(MGD)  for  the  month  of  May. 

2.  Sunol  Valley  Filtration  Plant  treated  100.4  MGD. 
San  Andreas  Filtration  Plant  treated  19.4  MGD. 

3.  Consumption  (MGD  average): 

May  1991  -  262.5)  1.4  percent  more 

May  1990  -  258.9) 

May  1991  -  262.5)  21.3  percent  less 

May  1977  -  333.6) 

12  months  preceding 

June  1,  1991  -  220.1  13.6  percent  less 

June  1 .  1990  -  254.8 

4.  Storage  (million  gallons)  as  of  June  1: 


1990 


1991 


Increase 
-  Decrease 


%  Full 
Capaci  tv 


Alameda  Div.  (Capacity  48.014) 


19.071 


17.745 


1  .326 


37 


Peninsula  Div.  (Capacity  29.783) 


18,956 


18,928 


28 


64 


Total  (Maximum  Capacity  77.797) 


38.027 


36,673 


1  ,354 


47 
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CONTINUING  PROGRAMS 


Leases  and  Permits.  The  lease  payments,  royalties  or  percentage  of  revenue 
received  during  the  month  of  May  from  accounts  listed  below  are  as  follows: 

Santa  Clara  Sand  and  Gravel  $43,344.02 

Sunol  Golf  Course  32.869.09 

Crystal  Springs  Golf  Course  24.642.86 

Mission  Valley  Rock  28.507.52 


Flushing.    Water  main  flushing  will  be  done  on  an  as-needed  basis. 


0005D 
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Figure  1 
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MONTHLY     STATUS  REPORT 
CITY  MAINS 


PREP.  BY: 


Page  1  of  4 
S.F.W.D. 

J.  PELAYO 


WD 
CONTRACT 
NUMBER 

:  PROJECT 

:  EST. 
:  LENGTH 
:  (Feet) 

:  ESTIMATED 
:  COST 
:  ($) 

:  PERC 
:  COMP 

:  PERIOD 

ENT 
LETE 

:  TOTAL 

:  Scheduled 
:  Completion 
:     of  Plans 
:   and  Specs. 

:  REMARKS 

WD-204  2 

12-INCH  D.I.  Main  in 
The  Embarcadero  and 
King  Street  between 
Third  Street  and 
Townsend  Street 

:  3,160 

:  445,0*00 

:  0 

:  95 

: SEPT. ,  1991 
:  (SCHEDULE 
:   REVISED  BY 
:  DPW) 

: Feeder  Main 
: (Installation 
:     under  DPW 
:  contract) 

WD-2064 

36-INCH  Main  in 
Dolores  Street  -  San 
Jose  to  2  5th  Street; 
25th  Street  -  Dolores 
to  Sanchez;  Sanchez 
Street  -  25th  to  22nd; 
22nd  Street  -  Sanchez 
to  Castro. 

:  7,800 

:  100,000* 
:              *  ENC 

:  10 
SNEERING 

:  55 
DESIGN 

:   NOV.,  1991 
:  (Revised) 

ONLY 

:   Feeder  Main  : 
:  to  complete  : 
■  Sunset  Loop  : 

WD-2074 

t>  xi'i'^n  u .  ± ,  nam  xns~ 
tallation  in  Post 
Street  between  Gough 
and  Scott  Streets 

J  ,  o  OU 

n  cri  Ann 

u 

U  KJvi  Hi  f     J.  i7  i7  ± 

(Revised) 

Ma  in  : 
Replacement  : 

WD-2079 

8-INCH  D.I.  Main  Ins-  • 
tallation  in  Various  : 
Locations  at  Rivera  : 
and  Pacheco  Streets,  : 
35th,    37th,    39th,  41st: 
and  42nd  Avenues  : 

5,300  ■ 

663,000  : 

20 

80  : 

JUNE,    1991  : 
(Revised) 

Main  : 
Replacement  : 
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CITY  MAINS  S.F.W.D. 

MAY  1991 

MO.  YR.  PREP.   BY:         J.  PELAYO 


WD 
NUMBER 

PROJECT 

•  EST. 

•  LENGTH 
(Feet) 

:  ESTIMATED 
:  COST 
:  ($) 

:  PERC 
:  COMP 

:  PERIOD 

ENT 
LETE 

:  TOTAL 

:  Scheduled 
:  Completion 
:     of  Plans 
:  and  Specs. 

:  REMARKS 

WD-2085 

8-INCH  D.I.  Main  Ins- 
tallation in  Geary 
Street  between  Jones 
and  Kearny  Streets 

:  3,550 

:  632,000 

:  10 

:  45 

:  AUG.,  1991 
:  (Revised) 

:  Main 

:  Replacement 

WD-2089 

12-INCH  and  8-INCH  D.I 
Main  in  Powell  and 
Mason  Streets 

2, 100 

336, 000 

:  30 

:  80 

:   JUNE,  1991 

:  Main 

:  Replacement 

8-INCH  D.I.  Main  in 
Montgomery  Street  from 
Chestnut  Street  to 
Lombard  Street 

515 

90, 000 

10 

100 

APR. ,  1991 

Lombard 
Plaza 

Development 
Project 

wij-2093 

6-INCH  D.I.  Main  in 
Perry,   Stillman,  Freelc 
Welsh  and  other  streets 

5,  610 

3n, 

673 , 000 

10 

35 

AUG.,  1991 
(Revised) 

Main 

Replacement 

WD-2097 

8-INCH  D.I.  Main  in 
ij-uiiu,   DjLOauway  anci 
Davis  Streets 

2,780 

525, 000 

5 

10 

OCT. ,  1991 

Main 

Replacement 

6-INCH  D.I.  Main  in 
Bacon  and  Yale  Streets 

700 

84 , 000 

30 

60 

JUNE,    1991  ■ 

Main  Exten- 
sion Develo- 
per Project 

12-INCH  D.I.   Main  in 
Medical  Road 

2,250 

270,000  : 

0  : 

60  : 

JUNE,    1991  : 
Inactive  : 
Delayed  by  : 
Developer  : 

Main 

Extension 
UC  Medical 
project 
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REMARKS  : 

6-INCH  D.I.  Main  in 
Hallam  and  Brush  Place 

490 

82 , 000 

0 

60 

JULY,  1991 
Inactive 
Delayed  by 
Developer 

Main  : 
Replacement  : 
Developer  : 
Project  : 

:  WD-2098 

8-TNCH  n   T     Main  in 
China  Basin  Street  froi 
3rd  Street  main  to  600 
feet  esterly . 

600 

a 

0 

80 

JUNE,  1991 

Main  : 
Replacement  : 

:  WD-2099 

8-INCH  D,I.  Main  in 
Spruce  and  Laurel 
Streets,   Euclid  and 
Manzanita  Avenues  and 
rMayfair  Drive  in  the 
: Laurel  Heights  area. 

4  ,400 

15 

20 

AUG.,  1991 

Main  : 
R(=>r)1  acement  : 

I  WD-2100 

:8-INCH  Ductile  Iron 
:Main  in  Treat  Street 
:between  20th  street 

:  3,450 

:  501,000 

5 

5 

:    DEC,  1991 

:  Main  : 
:   Replacement  : 
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Completion 
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PERIOD 

TOTAL  : 

:  WD-2101 

8-INCH  D.I.  Main  in 
Green  Street  between 
Kearny  Street  and 
Taylor  Street.  Taylor 
Street  between  Green 
Street  and  Lombard  Str( 

3,780 

set 

851,000 

5 

5 

DEC,  1991 

Main  : 
Replacement  : 

.6-INCH  D.I.  Main  in 
: Tehama  Street,   West  of 
:  Second  Street 

120 

50, 000 

5 

5 

AUG.,  1991 

Main  : 
Replacement  : 
Developer  : 
■  Project  : 

MUNICIPAL   RAILHAVS   MUNI   METRO  TURNBACK 


NOTICE  OF  PUBLIC  HEARING 
MUNICIPAL  RAILWAY  CAPITAL  IMPROVEMENTS 

I .         Noti  ce  is  hereby  gi ven  that  a  public  heari ng  wi 11  be  hel d  by  the  Publ ic  Utilities  Commi  ssi  on , 
City  and  County  of  San  Francisco  at  Room  282,  City  Hall  at  2:00  p.m.  on  June  25,  1991,  for  the 
purpose  of  considering  projects  for  which  financial  assistance  is  being  sought  from  the  Urban 
Mass  Transportation  Act  of  1961,  as  amended,  generally  described  as  follows: 

A.  DESCRIPTION  OF  PROJECTS 

1.  Continue  construction  activities  for  the  Muni  Metro  Turnback  project  using  Federal 
UMTA  Section  3  Funds.     The  approximate  cost  of  the  project  funding  phase: 

Total  Federal  LocaJ 

$50,000,000  $37,500,000  $12,500,000 

2.  Project  design  and  construction  for  Miscellaneous  Fixed-Facility  Rehabilitation 
using  Federal  UMTA  Federal  Aid  Urban  Systems  Funds.     The  approximate  cost  of  the 
project : 

Total  Federal  Local 

$1 ,751 ,800  $1 ,489.000  $262,800 

B.  RELOCATION 

Businesses  could  be  displaced  by  the  Muni  Metro  Turnback  project.    No  persons,  families, 
or  private  businesses  would  be  displaced  by  the  Fixed-Facility  project. 

C.  ENVIRONMENT 

Tlie  Muni  Metro  Turnback  Draft  EIS  was  finalized  in  1989.     The  Fixed  Facility 
Improvements  wool d  not  have  significant  env  i  ronmental   impact  upon  the  surround i  ng  urban 
area. 

D.  COMPREHENSIVE  PLANNING 

These  projects  conform  to  the  San  Francisco  Municipal  Railway  Short-Range  Plan  and  the 
Capital  Improvement  Program.  The  projects  are  consistent  with  local  and  regional  land 
use  and  transportation  plans. 

E.  ELDERLY  AND  HANDICAPPED 

These  projects  will  have  no  adverse  impacts  upon  the  elderly  and  handicapped  community. 

II.  Al  the  hearing,  the  Public  Utilities  Commission  will  afford  an  opportunity  for 

interested  persons  or  agencies  to  be  heard  with  respect  to  the  social,  economic,  and 
environmental  aspects  of  the  projects.    Interested  persons  may  submit  orally  or  in 
writing  evidence  and  recommendations  with  respect  to  these  projects. 


6269G  (6-12-91) 


-  10  - 


MUNICIPAL   RAILWAY'S  MUNI   METRO  TURNBACK 


III.     Copies  of  the  application  for  a  federal  grant  for  these  projects  as  well  as  the  current 

Municipal  Railway  Short-Range  Plan  and  Capital  Improvement  Program  will  be  available  for  publ 
inspection  at  Room  Z87,  City  Hall  prior  to  the  hearing.     For  further    information  regarding 
these  projects  or  grant  application,  call  923-2573. 


Romaine  A.  Boldridge 
Secretary 


5Z69G  (6-1Z-91) 


-  n  - 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

SPECIAL  MEETING 

Southeast  Community  Facility 
1800  Oakdale  Avenue 
San  FranciscO/  CA 


COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V,  Toupin 


7:00  p.m. 


June  17,  1991 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipa 1  Railway 


Engineering  and 

Const  ruction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 
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Call  to  Order:      7:15  P.M. 


Present :     Pres ident  Sher r i  Chiesa ,   Commiss ioner  H ,   We It on  Flynn, 
Commissioner  Arthur  V.  Toupin 

Excused:     Vice  President  Gordon  Chin 


A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


Public  Hearing 

Item  No.   3  --  To  consider  adopting  modifications  to  the  Schedule  of 
Rates,   Fares  and  Charges  of  the  San  Francisco  Municipal  Railway  to 
increase  the  price  of  the  Adult  Fast  Pass  and  to  increase  the  fare 
for  Special  Events  Service . 


Ms.'  Michelle  N.   Witt,  Acting  Finance  Director,   Bureau  of  Finance, 
gave  a  presentation  on  the  staff  proposal  to:      1)    increase  the  Adult 
Fast  Pass  from  $28  to  $32  per  month;    and,    2)   increase  the  price  of 
Special  Events  Service  to  $5  per  trip  with  the  price  remaining  at  $2 
per  trip  with  the  use  of  the  Fast  Pass.     She  explained  that  the 
Mayor  recommended  that  staff  reduce  the  Municipal  Railway's  1991/92 
operating  budget  by  $6  million.     This  proposed  increase  from  $28  to 
$32  would  generate  $4  million  in  revenue  for  Fiscal  Year  1991/92. 
The  Mayor's  budget  also  included  a  $1  million  reduction  to  Muni's 
administrative  costs,   by  cutting   18  positions  from  the  budget   and  a 
$0.4  million  reduction  to  non-labor  expenses. 

Ms.  Witt  stated  that  there  were  two  areas   in  which  Muni  would  be 
increasing  service,  both  of  which  are  funded  from  non-General  fund 
revenues:      1)   paratransit  service  totalling  $1.1  million,   which  is 
funded  from  the  City's  new  half-cent  sales  tax;   and,    2)   service  in 
the  downtown  and  South  of  Market  area  totalling  $0.5  million,  which 
is  funded  from  Transit   Impact  Development  Fee  revenues. 

Some  of  the  benefits  of  the  Fast  Pass  that  would  remain  with  the 
Adult  Fast  Pass   increase  would  be  unlimited  use  of  Muni  and  BART 
transportation  within  the  City  of  San  Francisco,   convenience,  and 
value  versus  the  single  fare.     Currently,   Muni  sells   about  108,000 
Adult  Fast  Passes  each  month,   which  is  a  4%  increase  in  Fast  Pass 
sales  in  the  last  two  years.     Ms.   Witt  further  stated  that  Muni's 
adult  cash  fares  and  monthly  pass  prices  would  still  be 
cost-effective  in  comparison  with  other  major  transit  systems. 

Ms.  Witt  also  stated  that  the  proposed  increase  to  the  ballpark  cash 
fare  was  primarily  being  requested  to  accommodate  the  new  electronic 
fareboxes  that  will  be  installed  beginning  July  1991.     The  fare 
increase  to  $5  would  take  effect  by  the  beginning  of  the  baseball 
season  in  April  1992.     The  $2  fare  would  remain  the  same  with  the 
use  of  the  Fast  Pass. 

In  response  to  questions   raised  by  Commissioners,  Ms.  Witt  said  that 
about  half  of  the  fare  revenue  received  was  generated  from  the  sale 
of  Fast  Passes;   that  staff  projected  a  2%  decrease  in  Fast  Pass 
sales   if  the  Fast  Pass  fare  were  to  be  raised  to  $32;   that  there 
would  be  no   layoffs  as  a   result  of  the  $1  million  reduction  to 
Muni's  administrative  costs  requested  by  the  Mayor;   and  that  raising 
the  senior  fare  Fast  Pass  would  not  generate  a  significant  amount  of 
revenue . 


President   Chiesa   invited  public  comments . 

Mr .   Clark  Adams  was  of  the  opinion  that  Muni  was   losing  thousands  of 
dollars  every  month  by  selling  discount  passes  to  those  who  do  not 
qualify.     Therefore,   he  was  opposed  to  raising  the  Fast  Pass  fare 
and  felt  it  was  not  warranted  or  needed. 

Commissioner  Flynn  asked  staff  if  there  was  a  system  in  place  that 
qualifies  people  for  the  discount  pass. 

Mr.   Johnny  B.   Stein,  General  Manager,  Municipal  Railway,  replied 
that  there  was  already  a  system  in  place  requiring  that  a  picture 
I . D .   be  presented  to  the  vendor  before  a  Discount  Pass  could  be 
issued.     He  said  there  was  the  possibility  that  the  vendors  who  are 
selling  Discount  Passes  were  not  being  honest  and  that  staff  would 
do  an  internal   investigation  to  see  if  such  allegations  were  true. 

Mr.  Thomas  J.  Elzey,  General  Manager,   Public  Utilities,   also  stated 
that  staff  would  be  auditing  the  procedures  on  the  sale  of  Fast 
Passes  from  the  different  vendors. 

Ms.  Leatrice  Remo  stated  that  before  Muni  decides  to  raise  the  Fast 
Pass  fare  that  certain  issues  should  be  addressed  regarding  internal 
problems,   such  as  the  illegal  sale  of  Muni  transfers.     She  said  that 
most  of  these  problems  occur  at  night  when  there  is  less  supervision 

Mr.    Stein  said  that   in  order  to  correct  the  problem  of  selling 
transfers  the  whole  transfer  system  would  have  to  be  changed. 
Further,   he  stated  that  staff  would  be  making  every  effort  to  make 
service  improvements  despite  the  fact  that  2  9   supervisors  were  cut 
from  the  1988/89  budget. 

Ms.   Jane  Cutter  remarked  that  Muni  was  a  necessity  of  life  for  many 
people  and  that   raising  the  Fast  Pass  fare  to  $32  would  discourage 
Muni   ridership.     She  stated  also  that  raising  the  fare  would  put  a 
regressive  tax  on  the  working  people. 


The  public  hearing  was  continued  to  June  18,  1991. 


******************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


7 : 55  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Municipal  Railway  Headquarters  Building 


2640  Geary  Boulevard 
San  Francisco,  CA 
7:00  p.m. 
June  18,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,   Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


Art  Agnos 


Mayor 


SPECIAL  MEETING 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


Call  to  Order:      7:08  P.M. 


Present:     President  Sherri  Chiesa,  Vice  President  Gordon  Chin, 
Commissioner  H.  Welton  Flynn 

Excused :     Commiss ioner  Arthur  V.  Toupin 


A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


Public  Hearing 

Item  No.   3  —  To  consider  adopting  modifications  to  the  Schedule  of 
Rates,  Fares  and  Charges  of  the  San  Francisco  Municipal  Railway  to 
increase  the  price  of  the  Adult  Fast  Pass  and  to  increase  the  fare 
for  Special  Events  Service.    (Continued  from  June  17,    1991  meeting) 


Ms.   Michelle  N.   Witt,   Acting  Finance  Director,   Bureau  of  Finance, 
stated  that  staff  was  proposing  to  increase  the  Adult  Fast  Pass  from 
$28  to  $32  and  increase  the  price  of  Special  Events  Service  for 
individual  cash  fares  to  $5.     The  Municipal  Railway  was   required,  as 
part  of  balancing  the  city-wide  budget,    to  come  up  with  $6  million 
in  cuts  or  revenue  enhancements.     Staff  projected  that  $4  million  in 
revenue  would  be  generated  by  increasing  the  Fast  Pass  fare  from  $28 
to  $32  in  order  to  balance  the  budget. 

She  further  stated  that  there  would  be  increased  paratransit  service 
totalling  $1.1  million,   which  is   funded  from  the  City ' s  new 
half-cent  sales  tax;   and  increased  service  in  the  downtown  area 
totalling  $0.5  million,   which  i s  funded  f rom  Transit  Impact 
Development  Fee  revenues.     These  services  would  be  funded  from 
non-General  Fund  revenues.     Also,    18  positions  f rom  Muni ' s 
administrative  budget  would  be  cut,  which  would  be  a  total  reduction 
of  $1  million  to  the  budget.     There  would  also  be  a  $0.4  million 
reduction  to  non-labor  expenses . 

Ms.   Witt  remarked  on  how  the  Fast  Pass  had  always  been  a  very  good 
program  for  Muni  because  of  its  convenience  and  value.     She  stated 
that  the  Fast  Pass  would  still  be  a  good  value  at  $32  because  the 
daily  commuter  who  commutes  5  days  a  week,    2  trips  per  day,  would 
still  be  getting  2   free  trips  per  month.     The  Fast  Pass  also  allows 
the  commuter  to  ride  unlimited  anywhere  on  the  Muni  and  BART  system 
in  the  City  of  San  Francisco.     Currently,   there  are  108,000  passes 
sold  each  month,   which  translates  into  about  $37  million  in  revenue 
per  year  for  Muni .     The  pro j ected  $4  million  in  revenue  takes  into 
account  a  2%  reduction  in  Fast  Pass  sales. 

Muni's  adult  cash  fares  and  monthly  pass  prices  would  still  be 
cost-effective  compared  to  other  major  transit  systems.  Also, 
Muni's  overhead  costs  are  the  second  lowest  in  the  U.S.A.  when 
compared  to  other  transit  agencies. 

Ms.   Witt  also  stated  that  the  proposed  increase  to  the  Ballpark  Cash 
Fare  was  primarily  being  asked  to  accommodate  the  new  electronic 
fareboxes  that  will  start  being  installed  in  July  1991.     The  fare 
increase  to  $5  would  take  effect  by  the  beginning  of  the  baseball 
season  in  April  1992.     The  $2  fare  would  remain  the  same  with  the 
use  of  the  Fast  Pass. 
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President  Chiesa   invited  public  comments . 

Mr.  Max  Bedel  spoke  in  opposition  to  raising  the  Fast  Pass  fare  and 
suggested  that  Muni  eliminate  Fast  Passes,  eliminate  transfers,  and 
charge  a  flat  25^  fare. 

Mr.   Art  Weber,    representing  San  Pablo  Avenue  Rapid  Transit  Authority 
(SPARTA) ,   prepared  a  wri tten  statement  expressing  SPARTA ' s  concerns 
for  people  who  do  not  drive  cars  and  remarked  that  he  was  opposed  to 
any  increase  in  public  transit  fares. 

Mr.  Clayton  Mansfield  spoke  in  opposition  to  any  increases  in  the 
Fast  Pass  fare  and  Ball  Park  fare.     He  stated  that  he  regularly  buys 
the  monthly  Fast  Pass  because  of  its  convenience  and  value  and 
suggested  that  if  there  were  going  to  be  an  increase  in  the  fare  it 
should  only  be  $30. 

Ms.   Enid  Lim,    representing  Chinatown  Transportation  Research 
Improvement  Project   (TRIP),  expressed  opposition  to  any  rate 
increases  proposed  for  the  adult  Fast  Pass.     Her  concern  was  that 
people  who  really  need  the  Fast  Pass  are  the  ones  who  would  be 
penalized  by  the  fare  increase  and  to  target  only  those  who  use  the 
adult  Fast  Pass  was  unreasonable.     She  was  of  the  opinion  that  to 
increase  the  Fast  Pass  without  looking  at  increasing  the  basic  rate 
was  not  fair. 

Mr.  Jim  Cassidy  spoke  in  opposition  to  any  raise  in  the  Fast  Pass 
fare.     He  stated  he  regularly  commutes  using  Muni   and  that  to 
increase  the  fare  to  $32  would  close  the  gap  between  what  it  costs 
to  park  and  what  it  costs  to  take  the  bus.     Further,   he  expressed 
his  views  on  how  frequent  Muni  does  not  meet  their  scheduled  times 
of  arrival.     Therefore,   he  felt  to  increase  the  fare  on  the  Fast 
Pass  was  not  justified. 

Mr.   Leon  Stone  stated  he  was  opposed  to  increasing  the  Fast  Pass 
fare  and  urged  the  Commission  not  to  approve  the  $32  fare  increase. 
He  said  that  it  would  be  very  difficult,   especially  as  a  single 
parent,   to  pay  such  a  large  amount  so  suddenly.     Mr.  Stone  suggested 
that  an  increase  to  $30  would  be  more  reasonable. 

Mr.   David  Pilpel,    representing  himself,    spoke  on  several  issues 
related  to  the  proposed  Fast  Pass  fare  increase  to  $32.     He  referred 
to  his  letter  of  May  29,   1991  to  the  Urban  Mass  Transportation 
Administration  seeking  clarification  on  the  review  procedures 
related  to  transit  fare  changes.     Mr.   Pilpel  stated  that  Golden  Gate 
Transit  prepared  a  "Review  of  the  Energy,   Envi  ronmental ,  Economic 
and  Social  Effects  of  Proposed  Increase  in  Bridge  Tolls  and  Increase 
in  Transit  Fares"   and  was  of  the  opinion  that  Muni  should  conduct 
such  a  review  be fore  increasing   fares.      In  addition,   he  inquired 
whether  a  state-level  environmental  review  had  been  conducted  before 
considering  any  fare  increase. 

Mr.   Pilpel  stated  that  an  increase  in  the  Fast  Pass  price  was 
warranted  to  balance  the  budget,   but  not  without  other  changes  to 
the  fare  structure.     He  presented  his  proposal  on  changing  the  whole 
fare  structure  and  believed  that  his  proposal  distributed  the 
increased  revenues  more  evenly  across  the  various  fare  categories 
and  did  not  just  focus  on  any  one  segment  of  the  fare  structure. 
Also,   he  said  Muni  should  introduce  tokens  when  the  dollar  fare  is 
implemented . 

He  made  reference  to  Senate  Bill  210,   which  would  raise  bridge  tolls 
for  capital   improvements  to  be  shared  by  Muni,   Caltrans  and  BART. 
He  suggested  that  PUC  lobby  to  change  Senate  Bill  210  so  that  the 
funds  could  be  used  for  operating  purposes  as  opposed  to  capital 
improvements  a  lone . 
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Mr.    Jay  Lafkins   spoke   in  opposition  to   the   fare  being   increased  by 
15%  without   any  justification. 

Mr.    Pilpel  communicated  San  Francisco  Tomorrow *s  position  on  the 
Muni   fare  increase  stating  they  were  opposed  to  any  fare  increases 
since  it  would  reduce  transit   ridership  and  their  suggestions  to 
ending  Muni  *s  budget  crisis. 

Commissioner  Chin  asked  why  the  Commission  had  to  make  a  decision  on 
this  fare  proposal  tonight. 

Ms.   Witt   replied  that  staff  would  be  presenting  the  budget  to  the 
Finance  Committee  of  the  Board  of  Supervisors  the  next  day. 

Commissioner  Chin  questioned  whether  this  was  the  only  way  to 
acquire  $6  million,   $4  million  being  from  the  Fast  Pass  fare.  He 
said  that  a  15%  increase  seemed  rather  drastic  without  an  analysis 
being  done  of  all  the  options. 

Mr.   Thomas  J.  Elzey,  General  Manager,   Public  Utilities,  responded 
that  internally  staff  had  a  1  ready  looked  at  all  types  of  options  on 
increasing  fares  and  finally  settled  upon  increasing  the  fare  to  $32 
as  being  the  best  way  to  raise  funds  to  balance  the  budget. 

The  Commission  expressed  their  various  concerns  about  the  proposal 
before  them.     Commissioner  Chin  said  he  needed  additional 
information  on  the  proposal  before  he  would  make  any  decision  to 
increase  the  Fast  Pass  to  $32. 

Commissioner  Flynn  stated  it  would  be  helpful  for  the  Commission  to 
know  just  exactly  what  work  had  been  done  to  substantiate  the 
proposed  $32  fare  increase.     He  said  that  he  was  not  prepared  to 
vote  on  this  proposal  tonight. 

President  Chiesa  remarked  that  this  fare  increase  was  not  intended 
to   increase  service,   but  was   in  fact  a  fare  increase  to  balance  the 
city  budget.     Though  not  opposed  to  fare  increases,   she  was  of  the 
opinion  this  was  not  the  right  proposal.     She  stated  that  people  who 
buy  the  Fast  Pass  were  the  best  supporters  of  the  transportation 
system  which  generates  a  steady  revenue  stream  for  Muni   and  to  look 
at  a  proposal  that  would  discourage  use  of  that  group  of  people  was 
problematic . 

Commissioner  Flynn  directed  staff  to:     1)   look  into  what  the 
projection  would  be  if  the  cash  fare  were  raised  to  $1;   2)   see  what 
the  fare  would  be  if  the  subsidy  were  removed  from  the  Ballpark 
fare;   and,   3)   review  the  total  budget  to  see  if  there  were  other 
alternative  items  which  could  be  reduced . 

Commissioner  Chin  requested  that  staff  review  David  Pilpel's 
suggestion  to  amend  the  bridge  toll  legislation. 

Mr.   Elzey  responded  to  David  Pilpel's  suggestion  stating  that  staff 
was  working  to  have  Senate  Bill  210  amended  but  that  if  the  funds 
did  become  available  they  would  not  be  effective  until  1992/93. 

Ms .   Roma ine  A .   Bo Idr idge ,   Commi ss ion  Secretary,   Public  Utilities 
Commission,   explained  that  only  two  items  were  advertised  for  this 
public  hearing:      1)   to  increase  the  price  of  the  Adult  Fast  Pass 
from  $28  to  $32  per  month;   and  2)   to  increase  the  price  of  Special 
Events  Service  to  $5  per  round  trip.     She  stated  that  if  the 
Commission  decided  to  consider  changing  any  other  items  in  the  fare 
schedule,    that   another  public  hearing  would  have  to  be  scheduled  so 
that  the  public  could  voice  their  concerns. 
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Mr.    Elzey  said  that   staff  would  be  giving   the  Commission  a   report  on 
the   information   requested  be fore  the  June   2  5,    1991  Commi  ss  ion 
meeting.     He  stated  that  the  Commission  could  determine  at  the  June 
25,    1991  Commission  meeting  whether  or  not  to  have  a  public  hearing 
to  consider  alternative  fare  increases,    to  postpone  action  on  this 
particular  package,   or  to  adopt  the  current  proposed  package. 


Commissioner  Chin  moved  that  this   item  be  continued  to  the  June  25, 
1991  meeting.     Commissioner  Flynn  seconded. 

The  Commission  voted  to  continue  the  public  hearing  to  June  25,  1991, 


************************ 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


8:20  P.M. 


Romaine  A.  Boldridge 
Secretary 
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Call   to  Order :      2:36  P.M. 


Present:     President  Sherri  Chiesa,   Vice  President  Gordon  Chin, 

Commissioner  H.  Welton  Flynn,   Commissioner  Arthur  V.  Toupin 

On  motion  of  Toupin,   seconded  by  Flynn,   the  Minutes  of  the  regular 
meeting  of  June  11,    1991  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


******************* 


RESOLUTION 
NO. 

On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 


91-0223  FM 


Adopting  modifications  to  the  Schedule  of  Rates, 
Fares   and  Charges  of  the  San  Francisco  Municipal 
Railway  to  increase  the  price  of  the  Adult  Fast  Pass 
to  $30.00;   and  requesting  the  Finance  Committee  of 
the  Board  of  Supervisors  to  reduce  the  Municipal 
Railway  Budget  $1,600,000. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


91-0224  FM 


On  motion  of  Toupin,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of 
Finance,   Public  Utilities  Commi ss ion ,    to  apply  for, 
accept   and  expend  $50,000,000  of  UMTA  Section  3 
capital   assistance,    including  the  required  local 
match  funds,    for  the  Muni  Metro  Turnback  project. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


91-0225  FM 


On  motion  of  Toupin,    seconded  by  Flynn,  the 
following   resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of 
Finance,   Public  Utilities  Commission,    to  apply  for, 
accept,    and  expend  $1,751,800  of  UMTA  Federal  Aid 
Urban  Systems  capital   assistance,    including  the 
required  local  match  funds,    for  the  Municipal 
Railway's  Fixed-Facilities. 

VOTE:      Ayes   -  Chiesa,    Chin,    Flynn,  Toupin 


91-0226  FM 


On  motion  of  Chin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totaling  $115,927.47. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 
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RESOLUTION 
NO. 


On  motion  of  Chin,    seconded  by  Flynn,    the  following 
resolution  was  adopted: 

91-0227       FM         Approving  collections  of  charges  for  damages  for  the 
month  of  May^    1991,    against  the  San  Francisco 
Municipal  Railway  from  mi  see  1 1 aneous  debtors   in  the 
amount  of  $16,587.62   and  write-off  compromise 
reduct ions  for  compar at ive  neg 1 igence  in  the  amount 
of  $6,395.89;   San  Francisco  Water  Department  from 
mi  see  1 1 aneous  debtors  in  the  amount  of  $2,916.60; 
and  Bureau  of  Light,   Heat  &  Power  from  miscellaneous 
debtors  in  the  amount  of  $3,354.96  and  write-off 
compromise  reductions  for  comparative  negligence  in 
the  amount  of  $639.62. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Chin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

91-0228       WD         Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,    and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2052,    8-Inch  Ductile  Iron  Main  Installation  in 
Fremont  Street  between  Market  and  Harrison  Streets. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Chin,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

91-0229       WD         Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2009,   Baden  Pump  Station  Improvements,    in  the 
amount  of  $216,300,    to  E.   Mitchell,    Inc.,  Contractor. 

VOTE:     Ayes  -  Chiesa,  Chin,  Flynn,  Toupin 


On  motion  of  Chin,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

91-023  0       WD         Awardi ng  San  Franc isco  Water  Department  Contract  No. 

WD-2067,    8-Inch  Ductile  Iron  Main  Installation  in 
Hayes  Street  between  Buchanan  and  Larkin  Streets,  in 
the  amount  of  $333,800,    to  P  &  J  Utility  Company, 
Contractor . 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Chin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

91-0231       WD        Approving  Debit  Contract  Modification  No.    1  in  the 
amount  of  $303,204,   to  San  Francisco  Water 
Department  Contract  No.   WD-2060,   San  Andreas  Water 
Treatment  Plant  Expansion  No.  2. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 
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RESOLUTION 
NO. 


On  motion  of  Chin,    seconded  by  Flynn,    the  following 
resolution  was  adopted: 

91-0232       MR         Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.  MR-997  Woods  Division  -  Maintenance 
Building  -  Roof  Repair  as  satisfactorily  completed; 
approving  Contract  Modification  No.   2  which 
authorizes  an  extension  of  time  of  31  calendar  days 
for  unavoidable  delays ;    and  authorizing  final 
payment   in  the  amount  of  $2,220.90,    to  Angotti  & 
Reilly,    Inc. ,  Contractor. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Chin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

91-0233       PM         Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,    for  the  month 
of  May,  1991. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Chin,    seconded  by  Flynn,    the  following 
resolution  was  adopted: 

91-0234       FB         Designating  Wednesday,   July  31  and  Thursday,  August 
1,   1991,   at  7:00  p.m.,   at  locations  to  be 
determined,    as  the  date  and  time  for  public  hearings 
to  consider  a  per  capita  rationing  plan  for  the  San 
Francisco  Water  Department. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Toupin,    seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0235       WD         Approving  the  Memorandum  of  Understanding  for  Urban 
Water  Conservation  in  California;   authorizing  the 
General  Manager,   San  Francisco  Water  Department,  to 
enter  into  the  Memorandum  of  Understanding  with 
other  urban  water  suppliers  and  envi ronmental 
organizations,    for  the  period  of  the  life  of  the 
Bay/Delta  hearings   (10  years);   and  requesting  the 
Board  of  Supervisors  to  approve  the  San  Francisco 
Water  Department  entering  into  the  Memorandum  of 
Understanding . 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  mot  ion  of  Flynn ,    seconded  by  Toupin,  the 
foil owing  resolution  was  adopted: 

91-0236       WD        Authorizing  the  General  Manager  of  Public  Utilities 
to  enter   into  a  First  Amendment  to  the  water 
transfer  agreement  with  Placer  County  Water  Agency; 
and  to  enter   into  a  Second  Amendment   for  the 
extension  of  time  only,    if  the  State  Department  of 
Water  Resources  should  not  approve  the  transfer  by 
July  1,  1991. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 
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On  motion  of  Flynn,    seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of   the  San  Francisco 
Water  Department  to  advertise  and  circulate  a 
Request-f or-Qua 1  if icat ions  to  interested  consult ing 
firms  for  the  development  of  an  Emergency  Response 
Plan  for  the  Water  Department  to  follow  in  the  event 
of  a  catastrophic  occurrence. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  a  contract  with  Kim  Weller  Design  for 
marketing,    advertising,    and  creative  design 
services,    for  the  period  July  1,    1991  through  June 
30,    1993,    in  an  amount  not  to  exceed  $125,000  in 
each  fiscal  year. 

VOTE :     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
foil owing   resolution  was  adopted: 

Accept  ing  the  work  per  formed  under  Munic  ipa 1  Ra  i Iway 
Contract  No.  MR-995  Cable  Car  System  -  Cable 
Traction  Study  as  satisfactorily  completed; 
approving  Contract  Modification  No.   1  authorizing  an 
extension  of  the  contract  term  of  248  calendar  days; 
and  authorizing  final  payment  in  the  amount  of 
$13,208.11  to  Raymond  Brooks  Engineering,  Contractor. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 

On  motion  of  Chin,    seconded  by  Flynn,    the  following 
resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  operate 
limit ed-stop  trips  along  a  portion  of  line 
28-NINETEENTH  AVENUE,    on  weekdays  when  school 
schedule  is  in  effect  between  the  approximate  hours 
of  7:00  and  9:00  a.m.   and  1:30  and  4:30  p.m.,  from 
Daly  City  BART  to  California  Street  and  Park 
Presidio  Boulevard,   with  stops  on  Park  Presidio 
Boulevard  at  California,   Geary,   Balboa  and  Fulton; 
on  19th  Avenue  at  Lincoln,   Judah,   Noriega,  Quintara, 
Taraval,   Sloat,   Eucalyptus,   Winston,   Holloway,  and 
at  Daly  City  BART. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Denying  the  request  to  operate  Z-ZOO  historic 
streetcar  service  as  proposed  by  Market  Street 
Rai Iway,    Inc . 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 
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RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0242       HH         Authorizing  the  General  Manager  of  Public  Utilities 
to  add  $64,000  to  the  Professional  Services 
Agreement  with  Call  Co.,   Ltd.,   Consultant,  for 
additional  work  in  connection  with  power  contracts. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0243       HH         Approving  and  authorizing  the  General  Manager  of 

Public  Utilities  to  enter  into  the  Fourth  Amendment 
to  Agreement  with  Grueneich,   Ellison  and  Schneider, 
for  leg  a  1  services ,   increasing  the  contract  by 
$300,000,   for  a  total  amount  not  to  exceed  $8  94,000. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Chin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

91-0244       HH         Approving  and  authorizing  the  General  Manager  of 

Public  Utilities  to  enter  into  the  Second  Amendment 
to  Agreement  with  Vinson  &  Elkins,   for  legal 
services,    increasing  the  contract  amount  by 
$360,000,    for  a  total  not  to  exceed  $960,000. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

91-0245       HH         Approving  and  authorizing  the  Genera  1  Manager  of 

Public  Utilities  to  enter  into  the  First  Amendment 
to  Agreement  with  Ellis,   King,   &  Prioleau,   P.C.,  for 
legal  services,    increasing  the  amount  by  $72,000, 
for  a  total  not  to  exceed  $132,000. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,    seconded  by  Toupin,  the 
following  resolution  was  adopted: 

91-0246       UEB       Rejecting  the  sole  bid  received  on  March  26,  1991 
for  San  Francisco  Water  Department  Contract  No. 
WD-2082,   Purchase  of  115KV  Circuit  Switchers  for  San 
Antonio  Pump  Station  Project . 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


91-126 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted : 

91-0247       UEB       Authorizing  the  Manager,   Utilities  Engineering 

Bureau,    to  execute  Amendment  No.    1  to  Agreement  with 
James  M.   Montgomery,    Inc. ,   Consulting  Engineers,  for 
professional  detai led  design  and  construction 
support  engineering  services  on  the  Sunol  Valley 
Water  Treatment  Plant   Improvements  Project,    in  an 
amount  not  to  exceed  $1,336,613;   and  to  extend  the 
contract  completion  date  until  August  30,  1993. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Chin,    the  following 
resolution  was  adopted: 

91-0248       FM        Authorizing  the  Assistant  General  Manager,  Finance, 
Public  Utilities  Commission,   to  apply  for,  accept, 
and  expend  $194,534   from  1991-92  State  Transit 
Capital   Improvement  funds  and  $194,534  from  regional 
and  local  matching  fund  sources:   Clean  Air  and 
Transportation  Act  of   1990  Bonds,   State  Transit 
Assistance  funds.   Transportation  Development  Act,  AB 
1107  funds,  AB  664  and  Regional  Measure  One  Bridge 
Toll  Revenues,   Transit   Impact  Development  Fees, 
Transportation  Sales  Tax  Revenues,   Hetch  Hetchy 
funds  and/or  San  Francisco  Municipal  Railway 
Improvement  Corporation  funds,    for  two  Municipal 
Railway  capital  projects:  Metro  Center  Improvements 
and  Metro  Accessibility  Improvements. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


******************** 


Report  of  the  General  Manager 
Status  of  Reclaimed  Water 

Ms.   Cheryl  Davis,   Manager,   Customer  Services  Division,  Water 
Department,    reported  on  the  water   reclamation  master  plan  both  at 
the  local  and  state  level,    and  within  the  service  area.  She 
presented  several  charts  explaining  the  project 's  approach;  location 
of  potential  users;  breakdown  of  demand  on  an  annual  average  basis; 
location  of  alternative  treatment  sites;   location  of  alternative 
distribution  lines;   economic  analysis;   and  the  current  reclamation 
schedu le . 

She  stated  that  at  the  local   level  staff  was  working  to  co-fund  a 
study  with  the  Department  of  Public  Works   in  an  effort  to  figure  out 
what  San  Francisco's  demands  would  be  for  reclaimed  water. 

Currently,    an  economic  analysis  was  underway  to  determine  the  actual 
costs  per  acre  foot  in  San  Francisco  for  various   reclaimed  water 
flows.     The  cost  for  reclaimed  water  would  range  from  $600  per  acre 
foot  to  $1,000  per  acre  foot.      In  addition  to  the  economic  analysis, 
she  explained  that  several  other  projects  must  be  completed,  such 
as:    facility  siting;   property  acquisition;   envi ronment a  1  impact 
review;   permitting  and  funding . 
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Ms.    Davis   said  that  within  San  Francisco   there  was   a  limited 
non-potable  demand  because  there   is  very   limited  green  space.  But 
within   the  Water  Department 's   service   area   there   are  places   that  do 
a   lot  of   irrigation  and  that  have  much  hotter  climates,  therefore, 
their  demand  for  non-potable  water  would  be  greater.  Recognizing 
that,    the  Water  Department  had  set  up  a   regional  task  force  on 
alternate  water  sources.     This  task  force  would  help  do  regional 
planning  towards  maximizing  the  use  of  reclaimed  water  in  the  Water 
Department's  entire  service  area.     She  further  stated  that  staff  was 
participating  at  the  state  level  with  work  groups  connected  with  the 
Bay  Delta  hearings  process   and  with  the  State  Water  Conservation 
Coalition  and  had  provided  technical  reports  and  reclamation  action 
plans  about  what  needs  to  happen  politically  in  order  to  give  us  the 
the  institutional  support  and  funding  for  such  a  project. 


Announcement 

Mr.  Thomas  J.  Elzey,  General  Manager,  Public  Utilities,  introduced 
Ms.  Kathleen  Gilbert  who  was  recently  appointed  to  the  position  of 
Deputy  General  Manager  and  Chief  Transportation  Officer,  Municipal 
Ra  i Iway , 


Resolution  No.    91-0223  -  Adopting  modifications  to  the  Schedule  of 
Rates,   Fares  and  Charges  of  the  San  Francisco  Municipal  Railway  to 
increase  the  price  of  the  Adult  Fast  Pass  to  $30.00  and  requesting 
the  Finance  Committee  of  the  Board  of  Superivors   to  reduce  the 
Municipal  Railway  budget  $1,600,000.      (Continued  from  Special 
Meeting  of  June  18,  1991.) 


Ms.   Michelle  N.   Witt,   Acting  Finance  Director,   Bureau  of  Finance, 
stated  that  staff  had  reviewed  the  Municipal  Railway's  budget  per 
the  Commission's   instructions  at  the  June  18,    1991  meeting.  She 
described  each  of  the  proposed  expenditure  reductions  totalling 
approximately  $1.6  million  and  what  effect  they  would  have  on  the 
department.     By  raising  the  Fast  Pass  fare  to  $30,    there  would  be 
$2.4  million  in  increased  revenue  versus   raising  the  fare  to  $32 
with  a  $4  million  increase  in  revenue.     Also,    she  said  that  the 
breakeven  point  for  the  ballpark  fare  would  be  $12  per  person. 
Currently,    the  ballpark  service  is  subsidized  by  about  $600,000  a 
year . 

Mr.   Elzey  stated  that  the  proposed  adjustments  to  the  budget  would 
have  an  impact  on  the  department  both  short-term  and  long-term  but 
that  none  of  the  proposed  reductions  would  have  a  direct   impact  on 
Muni  service.     He  said  that  staff   looked  at  all  areas  of  the  budget 
so  that  no  one  area  would  be  heavily  impacted. 

Commissioner  Flynn  expressed  his  concern  in  seeing  the  subsidy  taken 
out  of  ballpark  service. 

Mr .   Elzey  stated  that  the  PUC  was  not  included  in  the  lease 
negotiations  between  the  City  and  the  Giants  and  49ers.  He 
requested  that  the  Commission  allow  staff  to  review  privatizing 
ballpark  service  as  a  potential  alternative  before  taking   any  action 
on  this  item. 


******************** 


******************** 
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President  Chiesa   invited  public  comments. 

Ms.   T.   Sheehan  stated  she  appreciated  the  information  given  by  the 
City  and  County  of  San  Francisco. 

Mr.   David  Pilpel   inquired  if   a  state  environmental   review  had  been 
conducted  before  considering  any  fare  increase.     He  expressed  his 
concern  about   reductions  in  the  budget   related  to  hazardous  waste 
removal,   printing  and  graphics,    holiday  pay,    and  trolley 
painting/coating.     Mr.   Pilpel   also  noted  that  there  should  be  a 
public  hearing  on  other  fare  increase  proposals. 

Mr .  George  Krueger ,  Utilities  Genera  1  Counsel ,    replied  that  a  fare 
increase  is  not  subject  to  the  California  Environmental  Quality  Act . 

Mr.   Bobby  Brown,   President,  Transport  Worker's  Union,   Local  250A, 
spoke  regarding  the  $1.2  million  budgeted  for  security  and  hoped 
that  those  funds  would  not  be  reduced.     He  also  stated  that  the 
budget  for  printing  and  graphics  should  not  be  reduced  because  it 
was  very  necessary  for  distributing  information  to  the  public. 

Mr.   Fred  Peterson,   President,   Transport  Worker's  Union,   Local  200, 
stated  that  there  should  not  be  a   reduction  in  Muni's  holiday  pay 
since  some  departments  are  already  understaffed.     He  also  concurred 
with  Mr.   Brown's  comments   regarding  printing  and  graphics. 

Commissioner  Chin  moved  to  increase  the  Adult  Fast  Pass  to  $30  with 
the  $1.6  million  expenditure  reductions.     Commissioner  Toupin 
seconded . 


On  motion  of  Commiss ioner  Chin ,   seconded  by  Commi s sioner  Toupin, 
Resolution  No.    91-0223  was  adopted. 

Public  Hearing 

Resolution  No.    91-0224  -  Authorizing  the  Assistant  General  Manager 
of  Finance,    Public  Utilities  Commiss  ion ,    to  apply  for,    accept  and 
expend  $50,000,000  of  UMTA  Section  3  capital  assistance,  including 
the  required  local  match  funds,    for  the  Muni  Metro  Turnback  project. 

Resolution  No.    91-0225  -  Authorizing  the  Assistant  General  Manager 
of  Finance,   Public  Utilities  Commi ssion,    to  apply  for,    accept,  and 
expend  $1,751,800  of  UMTA  Federal  Aid  Urban  Systems  capital 
assistance,    including  the  requi red  local  match  funds,    for  the 
Municipal  Railway's  Fixed-Facilities. 

President  Chiesa  opened  the  public  hearing. 

Mr.   David  Pilpel   requested  information  on  the  scope  of  the  work 
involved  on  these  two  items. 

Mr.   Samuel  R.   Ganczaruk  remarked  that  the  new  station  for  the  J-Line 
extension  was  not  handicapped  accessible  and  said  that   it  was  his 
understanding  that  all  facilities  constructed  with  aid  from  UMTA 
were  supposed  to  be  handicapped  accessible. 

Ms.   Gale  Bloom,   Financial  Planning  Manager,   Bureau  of  Finance, 
responded  that  the  design  decisions  were  actually  made  approximately 
10  years  ago  before  the  Disability  Act  was  adopted,    therefore,  it 
was  designed  that  way  with  UMTA  concurrence. 

The  public  hearing  was  closed. 

On  motion  of  Commissioner  Toupin,   seconded  by  Commissioner  Flynn, 
Resolution  Nos.    91-0224   and  91-0225  were  adopted. 
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Resolution  No.    91-0241   -  Denying   the   request   to  operate  2-ZOO 
historic   streetcar   service   as  proposed  by  Market   Street  Railway,  Inc. 


Mr.   Johnny  B.   Stein,   General  Manager,   Municipal  Railway,    stated  that 
the  Market  Street  Railway,    Inc.    requestec3  that  the  Municipal  Railway 
operate  Z-ZOO  historic  streetcar  service  as  a  substitute  for  the 
Trolley  Festival  which  could  not  be  operated  due  to  fiscal 
constraints.     This  service  would  start  July  4  and  operate  on 
weekends  through  September  2,  1991. 

Commissioner  Flynn  inquired  as  to  what  kind  of  guarantee  Muni  would 
receive  to  run  this  service.     Mr.   Stein  responded  that  there  was  no 
guarantee  that  they  would  get  the  amount  of  passengers  necessary  to 
breakeven  on  this  service.     Commissioner  Flynn  said  he  could  not 
consciously  vote  to  approve  this  item  due  to  the  current  budget 
crisis.     Commissioner  Flynn  moved  that  the  resolution  be  denied. 

Mr.   Samuel  R.   Ganczaruk  stated  that  he  had  been  a  strong  supporter 
of  historic  trolley  service  in  San  Francisco,   however,   he  said  that 
this  particular  proposal  would  be  very  expensive  to  the  City  and 
concurred  with  Commissioner's  Flynn  objection  to  this  contract. 

Mr.   Karl  Fischer,   Secretary,   Market  Street  Railway,    spoke  in  support 
of  running  the  Z-ZOO  historic  streetcar  service.     He  stated  that 
their  proposal  for  this  service  was  to  provide  a  mini-trolley 
festival   for  this  year  without  costing  the  City  any  funds. 

Mr.   Dave  Pharr,   Market  Street  Railway,    stated  that  they  do  not  have 
any  idea  on  whether  there  would  be  a  profit  or   loss  in  running  this 
service  but  they  would  like  the  opportunity  to  go  ahead  with  it 
knowing  they  might  have  to  back  out  of  running  the  service. 

Mr.   Pilpel  spoke  in  support  of  operating  the  Z-ZOO  historic 
streetcar  service. 


Commissioner  Flynn  moved,  seconded  by  Commissioner  Toupin,  to  deny 
the  request  to  operate  the  Z-ZOO  Line.  Resolution  No.  91-0241  was 
approved . 


Public  Comments 

Mr.   David  Pilpel  was  of  the  opinion  that   in  addition  to  approving 
the  Fast  Pass  fare  increase  to  $30,    staff  should  look  to  increasing 
the  revenue  from  regional  fares. 


******************** 


******************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


4 : 29  P.M. 


Romaine  A.  Boldridge 
Sec  ret ary 
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PUBLIC  UTILITIES  COMMISSION 


CriY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.    ^1  U^'^J 


HHEREAS.  The  Mayor's  recommended  1991-92  budget  for  the  San  Francisco 
Municipal  Railway  requires  more  passenger  fare  revenue  than  would  be  generated 
by  the  present  fare  structure;  and 

HHEREAS.  This  Commission  has  conducted  public  hearings  at  which 
testimony  was  received  concerning  the  proposed  fare  schedules  as  required  by 
Section  3.598  of  the  Charter  of  the  City  and  County  of  San  Francisco;  and 

HHEREAS.  As  a  result  of  this  testimony,  this  Commission  has 
determined  that  in  order  to  balance  the  1991-92  Municipal  Railway  budget,  it  is 
necessary  to  increase  Fast  Pass  prices  and  to  reduce  certain  categories  of 
expenditures;  now,  THEREFORE,  be  it 

RESOLVED.  That  the  fare  schedule  for  the  Municipal  Railway  be  amended 
as  follows: 

I.     SCHEDULE  MOTOR  COACH.  TROLLEY  COACH.  LIGHT  RAIL  VEHICLE  AND 
STREETCAR  SERVICE 

A.  Adult  Fares: 

5)  Monthly  Fast  Pass:  $30.00 

and  be  It  further 

RESOLVED,  That  the  above  amendment  to  the  Fast  Pass  price  is  adopted 
effective  August  1.  1991;  and  be  It  further 

RESOLVED, That  In  addition  to  previously  agreed-to  reductions,  the  Finance 
Committee  of  the  Board  of  Supervisors  Is  requested  to  further  reduce  the 
Municipal  Railway  budget  as  shown  In  Attachment  A. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MW:liDs/6031a.      ,  JUNt      2  5  1991 

at  Its  meeting  of  


Secretary,  Public  Utilities  Commission 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
1991-92  BUDGET 


DEFICIT  REDUCTION  MEASURES  ($4,000,0000) 

REVENUE  ENHANCEMENT 

Increase  Fast  Pass  to  $30  $2,400,000 

EXPENDITURE  REDUCTIONS 

Services  of  PUC*  100,000 

Engineering  &  Administration 

Reduce  Other  Contractual  Services  32,500 

Reduce  Elevator/Escalator  Maintenance  50,000 

Eliminate  Site  Characteristics  Study  Funds  90.000 

Reduce  Printing/Graphics  50.000 

Project  Funding  for  Fleet  Engineering  200,000 

Reduce  Materials  &  Supplies  25,000 

Reduce  Police  Security  150.000 

Transportation 

Reduce  Holiday  Pay  50,000 

Reduce  Telephone  25,000 

Reduce  DPW  (Curb  Painting)  35,000 
Mai  ntenance 

Reduce  Hoi i day  Pay  100.000 

Reduce  DP/WP  Maintenance  17,500 

Cut  Trolley  Coating  100,000 
Cut  Inflation  Increase  50%  in  Materials 

&  Supplies  (non-fuel)  — ^ 95.000 

Subtotal  $1,220,000 

Budget  Analyst  Reductions   380.000 

Total  Reductions  $1,600,000 

TOTAL  DEFICIT  REDUCTION  MEASURES  $4,000,000 

*Reductions  already  made  by  Board  of  Supervisors  Budget  Analyst. 


June  21,  1991 
0094s 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make  monies 
available  pursuant  to  the  Urban  Mass  Transportation  Act  of  1964.  as  amended, 
for  mass  transportation  projects;  and 

WHEREAS,  The  Public  Utilities  Commission.  City  and  County  of  San 
Erancisco,  is  an  eligible  claimant  for  capital  assistance  projects  pursuant  to 
the  Urban  Mass  Transportation  Act  of  1964.  as  amended;  and 

WHEREAS,  The  Public  Utilities  Commission  is  eligible  for  $37,500,000  of 
Section  3  capital  assistance  excluding  required  local  match  funds  from  the 
Urban  Mass  Transportation  Administration  in  FY91  ;  and 

WHEREAS,  The  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicant,  including  the  provision  by  it  of  the  local 
share  of  project  costs;  and 

WHEREAS.  That  the  Public  Utilities  Commission  is  eligible  for  $12,500,000 
of  required  local  match  funds  from  the  State  of  California  Transit  Capital 
Improvement  funds,  and/or  funds  from  the  Clean  Air  and  Transportation  Act  of 
1990.  and/or  the  Kopp-Katz-Baker  Transportation  Blueprint  for  the  Twenty-First 
Century,  and/or  AB  664  Bridge  Toll  Revenues,  and/or  Regional  Measure  One 
Bridge  Toll  Revenues,  and/or  Transit  Development  Impact  Fee,  and/or  San 
Francisco  Municipal  Railway  Improvement  Corporation  Funds,  and/or 
Transportaton  Sales  Tax  Revenues  to  continue  the  Muni  Metro  Turnback  project 
as  detailed  in  Attachment  A;  and 

WHEREAS.  It  is  required  by  the  federal  government  that  the  Public 
Utilities  Commission  afford  an  adequate  opportunity  for  public  hearing  with 
adequate  prior  notice;  and 

WHEREAS,  It  is  further  required  by  the  federal  government  that  the  Public 
Utilities  Commission  hold  a  public  hearing  if  anyone  with  a  significant 
economic,  social,  or  environmental  interest  requests  one;  and 

WHEREAS,  The  requirements  will  be  met  by  this  public  notice  of  intent  to 
hold  a  public  hearing  if  anyone  with  a  significant  economic,  social,  or 
environmental  interest  requests  one;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in 
accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964,  that 
when    filing  an  application  for  assistance  under  the  Urban  Mass  Transportation 
Act  of  1964,  as  amended,  the  applicant  give  an  assurance  that  it  will  comply 
with  Title  VI  of  the  Civil  Rights  Act  of  1964  and  the  U.S.  Department  of 
Transportation  requirements  thereunder;  and 
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PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUrrON  Na 


WHEREAS.  It  Is  the  goal  of  the  applicant  to  use  women  and  minority 
business  enterprises  to  the  fullest  extent  possible  on  this  project,  and  to 
establish  and  administer  definitive  procedures  to  ensure  that  disadvantaged 
businesses  Including  women  and  minority-owned  businesses  have  the  maximum 
possible  opportunity  to  compete  for  supply,  equipment,  consultant,  and  other 
service  contracts,  now,  therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission,  is  authorized  to  apply  for.  accept,  and  expend  $50,000,000  of  UMTA 
Section  3  capital  assistance  including  the  required  local  match  funds  to 
implement  the  project  as  detailed  in  Attachment  A;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  furnish  whatever  additional  information 
might  be  requested  by  the  funding  agencies  in  connection  with  this  request; 
and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance  is 
authorized  to  execute  and  file  with  such  application  an  assurance  or  any  other 
document  required  by  the  U.S.  Department  of  Transportation  effectuating  the 
purpose  of  Title  VI  of  the  Civil  Rights  Act  of  1964;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  is  authorized  to  set  forth  and 
execute  affirmative  disadvantaged  businesses  policies  including  women  and 
minority-owned  businesses  in  connection  with  the  project's  procurement  needs; 
and  be  it 

FURTHER  RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  and  the  San  Francisco  County  Transportation 
Authority  are  requested  to  allocate  local  match  financing  or  advanced  capital 
funding,  as  needed,  for  this  federal  grant  If  the  required  local  matching 
monies  are  not  obtained  from  the  State  of  California  or  through  Metropolitan 
Transportation  Commission  allocated  resources. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
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at  its  meeting  of 


JUNE  P.  5 1991 


6284G 


Secretary,  Public  Utilities  Commissii 


PUBLIC    UTILITIES  COMMISSION 
CITY    AND    COUNTY    OF    SAN  FRANCISCO 


Public  Hearing   re  Authorizing 
Assistant  General  Manager  re 
UMTA  Section   3  Capital 
Assistance 


No.  9 


Public  Hearing  re  Authorizing 
Assistant  General  Manager  re 
UMTA  Federl   Aid  Urban 
Systems 


No.  10 


Tuesday,    June  25,  1991 

3:37   o ' cl ock  p.m. 

City  Hall,    Room  282 

San  Francisco,  California 


Reported  by: 
ANDREW   M.  BALOG 


ADAMS  REPORTING 
16  Farm  Road 
San  Rafael,    California  94903 
(415)  472-0350 
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TUESDAY ,     JUNE    2  5,  1991 


3:37    O • CLOCK  P.M. 


 OOO 


COMMISSIONER   CHIESA : 


I'm  opening  the  public 


hearing  on   Item  9 ,    to  consider  authorizing  the 
Assistant  General   Manager  of  Finance ,    Publ ic  Utilities 
Commission ,    to  apply   f or ,    accept  and  expend  $50,000,000 
of  UMTA  Section  3   capital  assistance,    including  the 
required  local  match  funds,    for  the  Muni  Metro  Turnback 
pro j  ect . 

MS .    BLOOM:      I'm  here  for  any  questions  you 
might  have. 

COMMISSIONER  CHIESA:      Any  questions  on   Item  9? 
Comments  from  the  publ ic  on  Item  9? 
Mr.  Pilpel. 

MR.    PILPEL:      On   Item  9,    I  did  receive  a  copy 
of  the  grant   appl ication  which  provides  the  scope .  It 
makes  reference  to  the   fact  that  there   is  a   final  AIS 
Notice  of   Determination.      I'd  just  be   interested  in 
getting  that .      I  have  no  objection  to  this  proj  ect .  In 
fact,    I  fully  support  it. 

COMMISSIONER  CHIESA:      Any   further  public 
comment  on   i tern  9  ? 


Okay .  Commissioners 


COMMISSIONER  TOUPIN: 


Move  approval . 


COMMISSIONER  FLYNN : 


Second . 
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COMMISSIONER    CHIESA :       It's    been    moved  and 
seconded.      All    those    in    favor   say  "aye." 
Opposed . 

The   "ayes"   have  it. 

Public  hearing  on   item  9   is  closed. 
[Whereupon ,    Agenda   Item  No .    9  was  disposed 
at3:39o'clockp.m.] 
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TUESDAY ,     JUNE    25,1991  3:390' CLOCK  P.M. 

 oOo  

COMMISSIONER   CHIESA:      I   will   open   a  public 
hearing  on   Item   10   to  consider  authorizing  the 
Assistant  General  Manager  of   Finance,    Publ ic  Ut il ities 
Commission,    to  apply   for,    accept  and  expend  $1,751,800 
of  UMTA  Federal   Aid  Urban  Systems  capital  assistance, 
including  the  required  local  match  funds ,    for  the 
Municipal  Railway's  fixed  facilities. 

COMMISSIONER   FLYNN :      Move  adoption. 

COMMISSIONER  TOUPIN:  Second. 

COMMISSIONER  CHIESA:      It's  moved  and  seconded. 
Before  we  vote,    public  comment? 
Mr.  Pilpel. 

MR.    PILPEL:      On  this  one,    I  did  not  get  a  copy 
of  the  scope.      The  documents  did  make  reference  to 
Metro  system  accessibility   improvements  and  Eureka 
Portal    improvements .      I   just  don't  know  what  the  scope 
of  the  work  is,    and  I'd  just  be   interested  in  that. 
I'm  sure  it's  nothing  that  I  would  object  to. 

COMMISSIONER  CHIESA:      I  don't  think  so. 

Any   further  public  comments? 

MR.    GANCZARUK:      Yes,    I  have  a  comment. 

COMMISSIONER  CHIESA:      Yes,  sir. 

MR .    GANCZARUK :      My  name   is  a  Samuel  Ganczaruk . 
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I    live    in    the    Glen    Park    area    of    the    city.       I  have 
noticed   new   construction   for  the  Muni   Metro  J-line 
extension.      And   there    is   a   station   at  Glen   Park  that 
has  stairways   and  low-level  platforms.      This  extension 
was  supposedly  put   in  with  aid   from  UMTA. 

It  is  my  understanding  that  all  facilities 
constructed  with  aid  from  UMTA  are  supposed  to  be 
handicapped  accessible.     This  new  station  for  the 
J-line  extension  is  anything  but  handicapped 
accessible . 

I'd  like  to  know  if  this  particular  proposal 
would  correct  this   inaccessibility  problem.      Thank  you . 

COMMISSIONER  CHIESA:  Does  the  staff  have  an 
answer  to  that? 

MS.    BLOOM:      It  will. 

[ Laughter ] 

MR.    ELZEY:      Let  us  just  say  that  we  will  get 
back  to  you  with  an  answer  to  this  question , 
Obviously ,    there's  a  problem  there. 

MS .    BLOOM:      I  do  have  some  project  history  on 
the  J-line  connection. 

MR.    ELZEY:      Well,    let's  just  address  the  issue 
about  the  particular  platform. 

MS .    BLOOM :      The  particular  platform  is 
inaccessible  presently.      It  was  designed  that  way 
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with    UMTA    concurrence,     and    the    design    decisions  were 
actually  made,    like,    probably  ten  years   ago.      That  was 
a    1 ong   time   before   the   current  Amer leans  With 
Disabilities  Act  wa s   adopted,    and  that's  probab ly  what 
is   rais ing  questions   at  this  point. 

MR .    NELSON :      On  behal f  of  the  engineering 
bureau,    the  other  piece  of  that   is  that   for  all   of  our 
projects,    we  work  very  closely  with  Muni's  elderly  and 
handicapped  program  to  clear  and  work  our  designs 
through  with  the  concurrence  of  that  group.     And  this 
project  was  built  with  the  concurrence  of  the  elderly 
and  handicapped  program. 

And   as  Gail   said   --  yes,    much  of  this  was  done 
a   long  time  ago.      And  the  new  law  occurred  while  we 
were   in  the  construction  phase  of  this  project. 

COMMISSIONER  CHIESA:      Any  further  public 
comment  on  this  item? 

There  was  a  motion  made  and  seconded  to 
approve   it.      All   those   in   favor  say  "aye. " 

Opposed . 

The  "ayes"  have  it.      Public  hearing  on  Item  10 
is  closed. 

[Whereupon ,    Agenda   Item  10  was  disposed  of  at 
3:42   o ' clock  p.m.] 

 oOo-- 
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STATE    OF    CALIFORNIA  ) 

}        SS  . 

CITY   AND    COUNTY    OF    SAN    FRANCISCO  ) 


I,    ANDREW  BALOG,    do  hereby  certify  that  the 


foregoing  transcript  was  reported  in  shorthand  at  the 
time  and  place  therein  stated.     I  further  certify  that 
the  foregoing  is  a  full,  true  and  accurate 
transcription  of  the  proceedings  to  the  best  of  my 
ability. 


attorney  for  either  or  any  of  the  parties  named  in  said 
action,  nor  in  any  way  interested  in  the  outcome  of  the 
cause  named  in  said  caption. 


I  further  certify  that  I  am  not  of  counsel  or 


IN  WITNESS  WHEREOF,   I  have  hereunto  set  my 


hand  and  affixed  my  seal  of  office  this 
day  of       f\uJ,^  f    19_^J  • 


A 


ANDREW  BALOG 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^^""Q^^^ 


HHEREAS.  The  Secretary  of  Transportation  1s  authorized  to  make  monies 
available  pursuant  to  the  Urban  Mass  Transportation  Act  of  1964,  as  amended,  and 
Section  142  of  Title  23  of  the  United  States  Code  for  mass  transportation 
projects ;  and 

HHEREAS,  The  Public  Utilities  Commission,  City  and  County  of  San 
Francisco.  Is  an  eligible  claimant  for  capital  assistance  projects  pursuant  to 
the  Urban  Mass  Transportation  Act  of  1964.  as  amended  and  Section  142  of  Title  23 
of  the  United  States  Code;  and 

HHEREAS,  That  the  Public  Utilities  Commission  is  eligible  for  $1,489,000 
of  Federal  Aid  Urban  Systems  Capital  assistance  Including  required  local  match 
funds  from  the  Urban  Mass  Transportation  Administration  In  FY91 ;  and 

WHEREAS,  The  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicant.  Including  the  provision  by  It  of  the  local  share 
of  project  costs;  and 

WHEREAS,  That  the  Public  Utilities  Commission  Is  eligible  for  $262,800  of 
required  local  match  funds  from  the  Clean  Air  and  Transportation  Improvement  Act 
of  1990  and/or  State  Transit  Assistance  funds  and/or  AB  664  Bridge  Toll  Revenues 
and/or  Regional  Measure  One  Bridge  Toll  Revenues  and/or  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  funds  and/or  Transportation  Sales  Tax 
Revenues  to  continue  the  Fixed-Facility  Rehabilitation  projects  as  detailed  In 
Attachment  A;  and 

HHEREAS,  It  Is  required  by  the  federal  government  that  the  Public 
Utilities  Commission  afford  an  adequate  opportunity  for  public  hearing  with 
adequate  prior  notice;  and 

HHEREAS.  It  Is  further  required  by  the  federal  government  that  the  Public 
Utilities  Commission  hold  a  public  hearing  if  anyone  with  a  significant  economic, 
social,  or  environmental  Interest  requests  one;  and 

HHEREAS,  The  requirements  will  be  met  by  this  public  notice  of  Intent  to 
hold  a  public  hearing  If  anyone  with  a  significant  economic,  social,  or 
environmental  Interest  requests  one;  and 

HHEREAS.  It  Is  required  by  the  U.S.  Department  of  Transportation  In  accord 
with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964.  that  when  filing 
an  application  for  assistance  under  the  Urban  Mass  Transportation  Act  of  1964.  as 
amended,  the  applicant  give  an  assurance  that  It  will  comply  with  Title  VI  of  the 
Civil  Rights  Act  of  1964  and  the  U.S.  Department  of  Transportation  requirements 
thereunder;  and 

HHEREAS.  It  Is  the  goal  of  the  applicant  to  use  women  and  minority 
business  enterprises  to  the  fullest  extent  possible  on  this  project,  and  to 
establish  and  administer  definitive  procedures  to  ensure  that  disadvantaged 
businesses  including  women  and  minority-owned  businesses  have  the  maximum 
possible  opportunity  to  compete  for  supply,  equipment,  consultant,  and  other 
service  contracts,  now,  therefore  be  It 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission,  is  authorized  to  apply  for,  accept,  and  expend  $1,751,800  of  UMTA 
Federal  Aid  Urban  Systems  capital  assistance  including  the  required  local  match 
funds  to  Implement  the  project  as  detailed  In  Attachment  A;  and  be  it 


PUBLIC  UTILITIES  COMMISSION 


CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  furnish  whatever  additional  information 
might  be  requested  by  the  funding  agencies  in  connection  with  this  request;  and 
be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance  Is 
authorized  to  execute  and  file  with  such  application  an  assurance  or  any  other 
document  required  by  the  U.S.  Department  of  Transportation  effectuating  the 
purpose  of  Title  VI  of  the  Civil  Rights  Act  of  1964;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  is  authorized  to  set  forth  and 
execute  affirmative  disadvantaged  businesses  policies  including  women  and 
minority-owned  businesses  in  connection  with  the  project's  procurement  needs;  and 
be  it 

FURTHER  RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  and  the  San  Francisco  County  Transportation 
Authority  and  the  San  Francisco  County  Transportation  Authority  are  requested  to 
allocate  local  match  financing  or  advanced  capital  funding,  as  needed,  for  this 
federal  grant  if  the  required  local  matching  monies  are  not  obtained  from  the 
State  of  California  or  through  Metropolitan  Transportation  Commission  allocated 
resources . 


-  2  - 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetin,  of  -^U^E       2  5  1991 

/<  

Secretary.  Public  Utilities  Commissiofi 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO .  SPECIFIED  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated: 
None 

Litigated: 
None 

Judgment: 

Laura  Ferreira         86-B-0053-1         N/A  7-6  07-11-86     PI  $115,000.00** 

S878-257  *ACD  plus  cost  927.47 

TOTAL  $115,927.47 


TOTAL  SETTLEMENT  (1)  $115,927.47 
*ACD=As  Court  Determines 

INDEX  632091  SUB  OBJECT  1450 

**Include  7%  interest  on  principal  from  03-08-91  to  date  of  payment 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  iH  meeting  of   2  5  ]991 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FHANCISCO 


RESOLUTION  No.  


RESOLVED,   That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,   Department  Managers  and 
the  City  Attorney,  hereby  approves  collection  of  charges  for 
damages  for  the  month  of  May  1991  against  the  following: 

SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in 
the  amount  of  $16,587.62  and  write-off  compromise  reductions 
for  comparative  negligence  in  the  amount  of  $6,395.89. 

SAN  FRANCISCO  WATER  DEPARTMENT  from  miscellaneous  debtors  in 
the  amount  of  $2,916.60. 

BUREAU  OF  LIGHT,   HEAT  &  POWER  from  miscellaneous  debtors  in  the 
amount  of  $3,354.96  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $639.62. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utiiities  Commission 
at  its  meeting  of  

JUNE    2  5  iqqi 


PUBLIC  UTILITIES  COMMISSION 

CriY  AND  COUrmr  OF  SAN  FRANCISCO 

RESOLUTION  Na 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the 
project  which  is  the  subject  of  this  resolution  has  been  determined  by  the 
Department  of  City  Planning  to  be  categorically  exempt  as  Class  1(b)  project 
under  the  State  Guidelines  Implementing  the  California  Environmental  Quality 
Act;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  Bid  Call  as  follows: 
San  Francisco  Water  Department  Contract  No.  WO-2052,  8-Inch  Ductile  Iron 
Main  Installation  in  Fremont  Street  between  Market  and  Harrison  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^ 

^  UUNE  251991 


W02052BC 


Secre ta ry,  Public  Utilities  Commis^ 


PUBLIC  UTILITIES  COMMISSION 

C/T>  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  ^  i-'~'ijfC'dt3 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WO-2009, 
improvements  are  to  be  performed  at  the  Baden  Pump  Station;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  June 
4,  1991;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2009,  Baden  Pump  Station  Improvements,  in  the 
amount  of  $216,300.00  to  E.  Mitchell,  Inc.,  993  Tennessee  Street,  San  Francisco, 
CA  94107,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeHng  nf  JUNE  25  1991 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUim'  OF  SAN  FRANCISCO 

RESOLUTION  Na  


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department 
Contract  No.  2067,  8-Inch  Ductile  Iron  Main  Installation  in  Hayes  Street  between 
Buchanan  and  Larkin  Streets  in  the  net  amount  of  $333,800.00  to  P  &  J  Utility 
Company,  5739  Mission  Street,  San  Francisco,  CA    94112  as  the  lowest  responsive 
bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeUn,  of  ^^^E       2  51991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AMD  COUNTY  OF  SAN  FRANCfSCO 


RESOLUTION  No.^  ^  0a^31 


WHEREAS,  This  Commission  awarded  San  Francisco  Water  Department  Contract 
No.  WD-2060,  San  Andreas  Water  Treatment  Plant  Expansion  No.  2,  in  the  amount 
of  $32,980,165.00  to  S.J.  Amoroso  Construction  Co.,  Inc./Verrett  Construction 
Company,  Inc.;  and 

WHEREAS,  Modification  to  the  contract  is  requested  to  change  pump 
material,  remove  extra  earth  work  in  the  corral  area,  and  provide  Distributed 
Manufacturing,  Automation,  and  Control  Software  (DMACS)  training  class  for  two 
SFWD-SAWTP  operators;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  approves  Debit  Contract  Modification  No.  1 
in  the  amount  of  $303,204.00  to  San  Francisco  Water  Department  Contract  No. 
WD-2060,  San  Andreas  Water  Treatment  Plant  Expansion  No.  2. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNIl        2  5  1991  


PUBLIC  UTILITIES  COMMISSION^ 

cm  ANO  COUNTY  OF  SAN  FRANCIS<X> 


RESOLUTION  No.  


RESOLVED,   That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  MR-997  Woods  Division  -  Maintenance 
Building  -  Roof  Repair,   which  is  funded  under  Fund  Group  31-189,  Index 
Code  728881  as  satisfactorily  completed;   approves  Contract 
Modification  No.   2  which  authorizes  an  extension  of  time  of  31 
calendar  days  for  unavoidable  delays;  and  authorizes  final  payment  in 
the  amount  of  $2,220.90,   to  the  Contractor,   Angotti  &  Reilly,  Inc., 
325  Fremont  Street,   San  Francisco,   CA  94105. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JUNE     2  5  1991 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO  


WHEREAS,  under  the 
3.501.  the  General  Manager. 
Civil  Service  and  Temporary 
therefrom;  and 


authority  of  Charter  Section 
PUC  is  authorized  to  make  Non 
appointments  and  removals 


WHEREAS,   such  appointments  and  removals  have  been 
ordered  by  the  General  Manager.   PUC;  and 


WHEREAS,   the  General  Manager.  PUC,   has  reguested 
commission,   ratification  and  approval  of  such  appointments 
and  removals;   now  therefore  be  it 


RESOLVED,   the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  May.  1991. 


217C-2 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE        2b  m] 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  designates  the  following  date  and 
time  to  consider  a  per  capita  rationing  plan  for  the  San  Francisco  Water  Department: 

Wednesday,  July  31  and  Thursday.  August  1,  1991 
at  7:00  p.m.  at  locations  to  be  determined. 

and  be  it 

FURTHER  RESOLVED,  That  the  proposed  changes  and  staff  report  will  be 
made  available  for  public  inspection  and  review  beginning  Monday,  July  22,  1991  in 
Room  287,  City  Hall,  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JUNE  9.^m] 


J  J  i  

/CJrYKAJyr^  (J- 


Secretary,  Public  Utilities  Comnfission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  


WHEREAS,  The  1988  Water  Quality  Control  Plan  for  Salinity  of  the  San 
Francisco  Bay/Sacramento-San  Joaquin  Delta  Estuary  mandated  hearings  (the 
Bay/Delta  Hearings)  to  determine  freshwater  flows  and  water  rights  decisions 
to  address  long  range  California  water  problems;  and 

WHEREAS,  The  San  Francisco  Water  Department,  with  other  major  urban  water 
suppliers,  environmental  groups  and  other  interested  parties  wished  to  remove 
Urban  Water  Conservation  statewide  as  an  issue  in  these  hearings;  and 

WHEREAS,  The  San  Francisco  Water  Department  and  the  others  entered  in 
historic  negotiations  to  commit  to  specific  long  range  urban  conservation 
efforts;  and 

WHEREAS,  The  negotiations  attempted  to  produce  from  these  conservation 
efforts  measurable  savings  in  the  extremely  diverse  water  applications  found 
throughout  the  State;  and 

WHEREAS,  An  Urban  Water  Conservation  in  California  Memorandum  of 
Understanding  was  produced  by  these  negotiations  which  outlines  Best 
Management  Practices  conservation  programs,  the  good  faith  efforts  required 
and  the  mechanisms  to  monitor  the  efforts  of  the  urban  water  suppliers;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Memorandum  of 
Understanding  for  Urban  Water  Conservation  in  California,  authorizes  the 
General  Manager  of  the  Water  Department  to  enter  into  this  Memorandum  of 
Understanding  for  the  period  of  the  life  of  the  Bay/Delta  hearings  (10  Years) 
in  order  to  participate  in  the  statewide  findings  which  will  be  presented  to 
these  hearings  and  requests  the  Board  of  Supervisors  to  approve  the  San 
Francisco  Water  Department  entering  into  this  Memorandum  of  Understanding  to 
join  the  other  groups  in  this  historic  urban  water  conservation  effort. 


00114S-18 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE  2  5  1994, 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  PftANCISCO 


RESOLUTION  Na  


WHEREAS,  The  Public  Utilities  Commission  in  Resolution  No.  91-0105 
authorized  the  General  Manager  of  the  Public  Utilities  Commission  to  enter 
into  agreements  with  the  Placer  County  Water  Agency  for  the  sale  of  water  to 
San  Francisco;  and 

WHEREAS,  San  Francisco  and  the  Placer  County  Water  Agency  entered  into  a 
water  purchase  agreement  dated  April  4,  1991;  and 

WHEREAS.  The  City  and  Placer  County  Water  Agency  desire  to  amend  the  first 
agreement  to  extend  the  time  allowed  to  obtain  necessary  approvals  for  the 
water  transfer  from  State  agencies  to  July  1,  1991  and  to  memorialize  their 
agreement  regarding  additional  charges  for  water  representing  power  generation 
losses  to  the  Pacific  Gas  and  Electric  Company;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the 
Public  Utilities  Commission  to  enter  into  a  first  amendment  to  the  water 
transfer  agreement  with  Placer  County  Water  Agency;  and.  be  it 

FURTHER  RESOLVED.  That  if  the  State  Department  of  Water  Resources  should 
not  approve  the  Placer  Water  transfer  by  July  1,  1991  that  this  Commission 
authorizes  the  General  Manager  to  enter  into  a  second  amendment  for  the 
extension  of  time  only. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


0413X-14 


at  its  meeting  of 


JiM.  zim. 


PUBLIC  UTILITIES  COMMISSION 

cry  AND  couNrr  of  san  fhancisco 


RESOLUTION  NO.      ^1  0x^37 


WHEREAS,  The  San  Francisco  Water  Department  has  major 
water  system  facilities  over  a  four  county  area  located 
within  major  seismic  risk  zones;  and 

WHEREAS,   It  is  prudent  that  the  San  Francisco  Water 
Department  maintain  a  current  plan  highlighting  the 
responsibilities  and  procedures  in  the  event  of  a  disaster 
causing  major  damage  to  the  water  treatment  and 
distribution  systems;  and 

WHEREAS,  The  San  Francisco  Water  Department  will 
require  the  expertise  and  experience  of  a  professional 
consultant  to  prepare  an  Emergency  Response  Plan;  and 

WHEREAS,   Funds   in  the  amount  of  $100,000.00  are 
available  in  the  FY  1990-91  Operating  Budget,  Object  109, 
Subobject  1265  -  Engineering  and  Index  Code  410027;  now, 
therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  authorizes  the 
General  Manager  of  the  San  Francisco  Water  Department  to 
advertise  and  circulate  a  Request-for-Qualif ications  to 
interested  consulting  firms  to  submit  their  qualifications 
for  review  by  a  selection  committee;   and,   be  it 

FURTHER  RESOLVED,   That  proposals  for  the  preparation 
of  an  Emergency  Response  Plan  be  requested  from  firms  that 
the  committee  selects  as  most  qualified  followed  by 
interviews  and  final  selection  of  the  consultant. 


0102S-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE       g-p  ]99] 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

art  AND  COUNTY  OF  SAN  TRANCISCO 


RESOLUTION  No.   


WHEREAS,  The  Public  Utilities  Commission  has  a  need  for  the  professional  services  of  a  firm  to  provide 
marketing,  advertising,  and  creative  design  services,  on  an  "as  needed"  basis,  in  support  of  various  passenger 
education,  information,  and  promotional  programs  of  the  Municipal  Railway;  and 

WHEREAS,  A  Request  for  Proposals  for  a  consultant  to  provide  these  services  was  widely  circulated  to  potential 
proposers,  including  minority-  and  woman-owned  firms;  and 

WHEREAS,  The  proposal  of  Kim  Weller  Design,  a  local,  woman-owned  firm,  was  selected  from  the  proposals  that 
were  submitted,  and  it  has  been  determined  that  this  firm  meets  the  criteria  established  for  the  Human  Rights 
Commission's  and  Public  Utilities  Commission's  Affirmative  Action,  Minority  Business  Enterprise,  and  Woman- 
Owned  Business  Enterprise  goals  and  objectives;  and 

WHEREAS,  The  Public  Utilities  Commission  has  approved  marketing,  advertising,  and  creative  design  services 
contracts  for  the  Municipal  Railway  over  the  past  ten  years;  and 

WHEREAS,  This  resolution  is  only  an  authorization  to  spend  up  to  the  amount  specified,  subject  to  the  availability 
of  funds;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  Public  Utilities  to  enter  into  a  contract  with 
Kim  Weller  Design  for  marketing,  advertising,  and  creative  design  services,  for  the  period  July  1,  1991,  through 
June  30,  1993,  in  an  amount  not  to  exceed  $125,000  in  each  fiscal  year. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        ^    JUNE  25 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTV  AND  COUNTT  OF  SAN  FRANCISCO 


RESOLUTION  No^^  0^33 


WHEREAS,   This  Commission  by  its  Resolution  No.   89-0197  approved 
the  execution  of  an  Agreement  between  the  Public  Utilities  Commission 
and  Raymond  Brooks  Engineering,  to  provide  professional  engineering 
services  related  to  optimizing  the  safe  and  cost  effective  operation 
of  the  Cable  Car  Cable  Traction  System  by  conducting  analysis  and 
engineering;  and 

WHEREAS,   It  is  necessary  to  modify  the  Agreement  to  provide  for 
an  extension  to  the  contract  term  to  accommodate  the  additional  time 
required  for  the  project  work  and  to  provide  for  the  revision  of 
direct  out  of  pocket  expenses;  now  therefore  be  it 

RESOLVED ,   That  this  Commission  approves  a  revision  of  the  direct 
out  of  pocket  expenses  provision  of  the  Agreement;   and  be  further 

RESOLVED,   That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.   MR-995  Cable  Car  System  -  Cable 
Traction  Study  which  is  funded  under  Fund  Group  31-955-714915 
Project/Work  Phase  601-01,   as  satisfactorily  completed;  approves 
Contract  Modification  No.   1  authorizing  an  extension  of  the  contract 
term  of  248  calendar  days;   and  authorizes  final  payment  in  the  amount 
of  $13,208.11  in  favor  of  the  Contractor,   Raymond  Brooks  Engineering, 
Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^^^^  25199]   ./?  ^  ^     .  ,  y  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  the  Municipal  Railway  operates  line  28-NINETEENTH  AVENUE  between 
Fort  Mason  and  Daly  City  BART  seven  days  a  week;  and 

WHEREAS,   on  weekdays  when  San  Francisco  Public  Schools  are  in  session, 
extra  trips  are  added  on  this  line  to  accommodate  additional  patronage;  and 

WHEREAS,   the  staff  of  the  Municipal  Railway  is  proposing  to  convert  the 
schoolday  extra  trips  to  limited  stop  trips  that  would  operate  between  Park 
Presidio  Boulevard  at  California  Street  and  Daly  City  BART,  which  is  the 
busiest  part  of  the  route;  and 

WHEREAS,  stops  would  be  made  at  fourteen  locations  instead  of  thirty;  and 

WHEREAS,   stop  locations  would  serve  major  generators  of  schoolday 
patronage  including  Lincoln  High  School,  Hoover  Middle  School,  Mercy  High 
School,  Lowell  High  School,  Stonestown  and  San  Francisco  State  College;  and 

WHEREAS,  because  of  the  shorter  trip  length  and  decreased  trip  time.  Muni 
would  be  able  to  operate  more  trips  over  the  busiest  part  of  the  28-Line  on 
schooldays  than  are  currently  operated;  and 

WHEREAS,   this  change  in  service  could  be  implemented  without  increasing 
Muni's  operating  costs;  and 

WHEREAS,  this  proposal  was  discussed  at  a  public  meeting  at  San  Francisco 
State  University  on  May  20,   1991,   and  all  present  approved  of  the  proposal; 
now,   therefore  be  it 

RESOLVED  that  this  Commission  authorizes  the  Municipal  Railway  to  operate 
limited-stop  trips  along  a  portion  of  line  28-NINETEENTH  AVENUE  on  weekdays 
when  Muni's  "Schoolday"  schedule  is  in  effect  between  the  approximate  hours  of 
7:00  AM  and  9:00  AM  and  1:30  PM  and  4:30  PM  over  the  following  route: 

Line  28L-NINETEENTH  AVENUE  LIMITED; 

Inbound  from  Daly  City  BART  via  John  Daly  Boulevard,  Junipero  Serra 
Boulevard,  19th  Avenue,  Crossover  Drive,  Park  Presidio  Boulevard  to 
California  Street; 

Outbound  from  California  Street  at  Presidio  Boulevard,   via  Park  Presidio 
Boulevard,  Crossover  Drive,   19th  Avenue,  John  Daly  Boulevard  to  Daly  City 
BART; 

with  stops  on  Park  Presidio  Boulevard  at  California,  Geary,  Balboa  and 
Fulton;  on  19th  Avenue  at  Lincoln,  Judah,  Noriega,  Quintara,  Taraval, 
Sloat,  Eucalyptus,  Winston,  Holloway;  and  at  Daly  City  BART. 


8980P 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE  2  5  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  O^'^  A 


WHEREAS,  The  Market  Street  Railway,  Inc.  has  requested  the  Municipal 
Railway  to  operate  Z-ZOO  historic  streetcar  service  as  a  substitute  for  the  Trolley  Festival 
which  cannot  be  operated  in  1991  due  to  fiscal  constraints;  and 

WHEREAS,  The  Market  Street  Railway,  Inc.  has  indicated  its  willingness  to 
reimburse  the  Municipal  Railway  for  any  net  operating  costs  of  the  Z-ZOO  service  up  to 
$4,000;  and 

WHEREAS,  Staff  analysis  of  the  costs  associated  with  operation  of  the  Z-ZOO 
historic  streetcar  service  indicates  the  gross  costs  would  be  about  $45,000  which  exceeds 
the  expected  fare  revenue  and  $4,000  subsidy  proposed  by  the  Market  Street  Railway, 
Inc.;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  denies  the  request  to  operate  Z-ZOO 
historic  streetcar  service  as  proposed  by  Market  Street  Railway,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE        2  5  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na 


WHEREAS,   Call  Company  has  served  as  the  City's  consultant 
assisting  the  PUC  and  City  Attorney's  Office  since  1985,  and 

WHEREAS,    it  is  desirable  to  Hetch  Hetchy  and  the  PUC 
attorneys  that  they  continue  to  serve  on  an  "as  needed"  basis 
handling  contract  interpretation  disputes,   monitoring  CPUC,  FERC 
and  PG&E  rate  activities  which  might  impact  the  City,   as  well  as 
other  related  issues,  and 

WHEREAS,   it  is  desirable  that  Consultant  conduct  certain 
additional  work  providing  assistance  and  expert  testimony  in 
connection  with  the  Class  1  Rate  Dispute  between  the  City  and  th 
Districts,  and 

WHEREAS,    funds  are  currently  available  in  Hetch  Hetchy' s 
operating  budget,   Object  109 ,   Professional  Services,  account 
number  840920.     NOW,   THEREFORE,   BE  IT 

RESOLVED,   that  the  Commission  authorize  the  PUC  General 
Manager  to  add  $64,000  to  the  contract  amount  for  a  total 
contract  amount  of  $679,000. 


H007146 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

UK  JUNE     25  1991 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commi^ion 


PUBLIC  UTILITIES  COMMISSION 

crrr  ano  couhrrr  of  san  francisco 
RESOLUTION  No.         X  —  Sj^'l>.i 


WHEREAS,  Pursuant  to  Public  Utilities  Commission  Resolution  No.  90-0300, 
the  Commission  entered  into  an  Agreement  for  the  employment  of  the  law  firm  of 
Grueneich,  Ellison  and  Schneider  ("Counsel")  to  provide  legal  services  to  the 
Commission  in  conjunction  with  the  City  Attomey's  Office  for  the  purpose  of  identifying 
additional  sources  of  water,  negotiating  agreements  for  the  purchase  of  additional  water 
supphes  and  advising  the  Commission  on  legal  issues  pertaining  to  water  suppUes;  and 

WHEREAS,  It  was  known  that  this  would  be  a  multi-year  contract  and 
additional  funding  would  be  required;  and 

WHEREAS,  The  Commission  and  City  Attomey's  Office  desires  to  continue  to 
retain  Counsel  to  the  full  extent  of  the  anticipated  future  need  of  its  legal  services;  and 

WHEREAS,  Funds  are  currently  available  in  the  Hetch  Hetchy  FY  91/92 
Operating  Budget;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  does  hereby  agree  to  enter  into  the  Fourth 
Amendment  to  Agreement  with  Counsel,  thereby  increasing  the  amount  that  may  be  paid 
under  the  contract  by  $300,000,  for  a  total  amount  not  to  exceed  $894,000  for  legal 
services  as  described  above;  and  be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the  General 
Manager  of  the  Public  Utilities  Commission  to  execute  the  Fourth  Amendment  to  this 
Agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JUNE     2  5  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm-  AND  couwnr  of  san  francisco 

RESOLUTION  Na  ^^"^^^^^ 


WHEREAS,  The  City  and  County  of  San  Francisco  and  Modesto 
and  Turlock  Irrigation  Districts  both  have  rights  regarding  the 
New  Don  Pedro  Reservoir;  and 

WHEREAS,  The  Federal  Energy  Regulatory  Commission  (FERC)  has 
ordered  a  rehearing  on  the  issue  of  "fish  releases";  and 

WHEREAS,  The  PUC  has  approved  the  services  of  the  law  firm 
of  Vinson  &  Elkins  (Resolution  No.  90-0336,  September  25,  1990) 
to  protect  the  City's  interests  in  these  proceedings;  and 

WHEREAS,  This  is  a  multi-year  project  which  Hetch  Hetchy  and 
the  City  Attorneys  wish  to  continue;  and 

WHEREAS,  Anticipated  services  will  exceed  the  authorized 
spending  level  of  the  original  agreement  and  will  extend  beyond 
the  terms  of  the  original  contract;  and 

WHEREAS,  The  funding  for  this  contract  amendment  is 
available  in  Hetch  Hetchy's  operating  budget  for  Fiscal  Year 
91/92,  Object  109,  Professional  Services,  Account  Number  840920; 
Now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees 
to  the  Second  Amendment  to  the  Agreement  with  Vinson  &  Elkins, 
increasing  the  contract  amount  by  $3  60, 000,  for  a  total  not  to 
exceed  $960,000. 


H006547 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE       2  ^<)<\^ 

Secre tary,  Public  Utilities  Commission 


PUBLIC  UTIUITIES  COMMISSION 

CfTY  AND  COUNTY  OP  SAN  l^nANCISCO 


RESOLUTION  Nol  


WHEREAS,   The  City  and  County  of  San  Francisco  and  the 
Modesto  and  Turlock  Irrigation  Districts  both  have  rights 
regarding  the  New  Don  Pedro  Reservoir;  and 

WHEREAS,   The  Federal  Energy  Regulatory  Commission  (FERC) 
has  ordered  a  rehearing  on  the  issue  of  "fish  releases";  and 

WHEREAS,   The  PUC  has  approved  the  services  of  the  law 
firms  of  Vinson  &  Elkins  and  Ellis,  King,   &  Prioleau  to  protect 
the  City's  interests  in  these  proceedings;  and 

WHEREAS,   Anticipated  services  will  exceed  the  authorized 
spending  level  of  the  original  agreement;  and 

WHEREAS,   The  funding  for  this  contract  amendment  is 
available  in  Ketch  Hetchy's  Operating  Budget  for  FY  91/92, 
object  109,   Professional  Services,   Account  Number  840920; 'now, 
therefore,  be  it 

RESOLVED,   That  the  Public  Utilities  Commission  hereby 
agrees  to  the  First  Amendment  to  the  Agreement  with  Ellis, 
King,   &  Prioleau,   P.C,    increasing  the  contract  amount  by 
$72,000,    for  a  total  not  to  exceed  $132,000;  and,   be  it 

FURTHER  RESOLVED,   That  the  Commission  hereby  authorizes 
the  General  Manager  of  the  Public  Utilities  Commission  to 
execute  the  First  Amendment  to  the  Agreement  with  Ellis,  King, 
&  Prioleau,  P.C. 


H007177 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     2  5  1991 


at  its  meeting  of. 


Secretary,  Public  Utilities  CommisXon 


PUBLIC  UTILITIES  COMMISSION 

cm-  AND  COUNTY  OF  SAN  FRANCISCO 


No.  


WHEREAS,  The  Publ ic  Util i ties  Commission  obtained  approval  from  the 
Purchaser  to  purchase  115KV  Circuit  Switchers  for  the  San  Antonio  Pump  Station 
Project;  and 

WHEREAS,  One  bid  for  San  Francisco  Water  Department  Contract  No.  WD-2082 
Purchase  of  115KV  Circuit  Switchers  for  the  San  Antonio  Pump  Station  Project' 
was  received  and  opened  publicly  on  March  26,  1991;  and 

WHEREAS,  The  low  and  sole  bid  in  the  amount  of  $82,940.00  was  submitted  by 
S  &  C  Electric  Company;  and 

WHEREAS,  the  sole  bidder.  S  &  C  Electric,  did  not  furnish  the  Affirmative 
Action  forms;  and 

WHEREAS,  S  &  C  Electric  in  negotiations  with  UEB  would  not  enter  into  an 
agreement  which  includes  the  City's  indemnification  and  consequential  damages 
clauses,  which  resulted  in  an  impasse,  and 

WHEREAS,  PUC  Counsel  thereupon  recommended  that  the  sole  bid  be  rejected* 
now,  therefore,  be  it  ' 

RESOLVED,  That  this  Commission  rejects  the  sole  bid  received  on  March  26, 
1991  for  Water  Department  Contract  No.  WD-2082,  Purchase  of  115KV  Circuit 
Switchers  for  San  Antonio  Pump  Station  Project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


Jm  2  5iqqi 


Secretary,  Public  Utilities  Commis 


WD2082RB 


PUBLIC  UTILITIES  COMMISSION 

Cmr  ANQ  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NOi 


WHEREAS,  An  Agreement  between  the  City  and  James  M.  Montgomery, 
Consulting  Engineers,  Inc.  (Consultant)  was  entered  into  on  August  8,  1989  for 
the  conceptual  engineering  design  of  improvements  to  the  Sunol  Valley  Water 
Treatment  Plant;  and 

WHEREAS,  It  has  become  necessary  to  increase  consultant  scope  of  work  for 
the  detailed  design  engineering  and  construction  support  engineering  by  an 
amount  not  to  exceed  $1,336,613;  and 

WHEREAS,  James  M.  Montgomery,  Inc.  has  demonstrated  its  capability  to 
perform  this  work  within  the  limited  time  frame  available;  now,  therefore,  be 
it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager,  Utilities 
Engineering  Bureau  to  execute  Amendment  No.  1  to  said  Agreement  in  an  amount 
not  to  exceed  $1 ,336,513  and  to  extend  the  contract  completion  date  until 
August  30,  1993. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     25  1991 


at  its  meeting  of , 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTV  OP  SAN  FRANCISCO 

RESOLUTION  No^  X  .  o '  1 


HHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make  monies 
available  pursuant  to  the  Urban  Mass  Transportation  Act  of  1964,  as  amended,  and 
Section  142  of  Title  23  of  the  United  States  Code  for  mass  transportation 
projects;  and 

HHEREAS,  The  Public  Utilities  Commission,  City  and  County  of  San 
Francisco,  is  an  eligible  claimant  for  capital  assistance  projects  pursuant  to 
the  Urban  Mass  Transportation  Act  of  1964,  as  amended  and  Section  142  of  Title  23 
of  the  United  States  Code;  and 

WHEREAS,  That  the  Public  Utilities  Commission  is  eligible  for  $1,489,000 
of  Federal  Aid  Urban  Systems  Capital  assistance  including  required  local  match 
funds  from  the  Urban  Mass  Transportation  Administration  in  FY91 ;  and 

HHEREAS.  The  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicant,  including  the  provision  by  It  of  the  local  share 
of  project  costs;  and 

WHEREAS,  That  the  Public  Utilities  Commission  is  eligible  for  $262,800  of 
required  local  match  funds  from  the  Clean  Air  and  Transportation  Improvement  Act 
of  1990  and/or  State  Transit  Assistance  funds  and/or  AB  664  Bridge  Toll  Revenues 
and/or  Regional  Measure  One  Bridge  Toll  Revenues  and/or  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  funds  and/or  Transportation  Sales  Tax 
Revenues  to  continue  the  Fixed-Facility  Rehabilitation  projects  as  detailed  in 
Attachment  A;  and 

WHEREAS.  It  is  required  by  the  federal  government  that  the  Public 
Utilities  Commission  afford  an  adequate  opportunity  for  public  hearing  with 
adequate  prior  notice;  and 

WHEREAS,  It  is  further  required  by  the  federal  government  that  the  Public 
Utilities  Commission  hold  a  public  hearing  if  anyone  with  a  significant  economic, 
social,  or  environmental  Interest  requests  one;  and 

WHEREAS,  The  requirements  will  be  met  by  this  public  notice  of  Intent  to 
hold  a  public  hearing  if  anyone  with  a  significant  economic,  social,  or 
environmental  Interest  requests  one;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in  accord 
with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964.  that  when  filing 
an  application  for  assistance  under  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended,  the  applicant  give  an  assurance  that  it  will  comply  with  Title  VI  of  the 
Civil  Rights  Act  of  1964  and  the  U.S.  Department  of  Transportation  requirements 
thereunder;  and 

WHEREAS,  It  Is  the  goal  of  the  applicant  to  use  women  and  minority 
business  enterprises  to  the  fullest  extent  possible  on  this  project,  and  to 
establish  and  administer  definitive  procedures  to  ensure  that  disadvantaged 
businesses  including  women  and  minority-owned  businesses  have  the  maximum 
possible  opportunity  to  compete  for  supply,  equipment,  consultant,  and  other 
service  contracts,  now,  therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission,  is  authorized  to  apply  for.  accept,  and  expend  $1,751,800  of  UMTA 
Federal  Aid  Urban  Systems  capital  assistance  including  the  required  local  match 
funds  to  implement  the  project  as  detailed  in  Attachment  A;  and  be  it 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


^1— o;^4ti 

RESOLUTrON  No.  


FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  furnish  whatever  additional  information 
might  be  requested  by  the  funding  agencies  in  connection  with  this  request;  and 
be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance  is 
authorized  to  execute  and  file  with  such  application  an  assurance  or  any  other 
document  required  by  the  U.S.  Department  of  Transportation  effectuating  the 
purpose  of  Title  VI  of  the  Civil  Rights  Act  of  1964;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  is  authorized  to  set  forth  and 
execute  affirmative  disadvantaged  businesses  policies  including  women  and 
minority-owned  businesses  in  connection  with  the  project's  procurement  needs;  and 
be  it 

FURTHER  RESOLVED.  That  the  Directors  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  and  the  San  Francisco  County  Transportation 
Authority  and  the  San  Francisco  County  Transportation  Authority  are  requested  to 
allocate  local  match  financing  or  advanced  capital  funding,  as  needed,  for  this 
federal  grant  if  the  required  local  matching  monies  are  not  obtained  from  the 
State  of  California  or  through  Metropolitan  Transportation  Commission  allocated 
resources . 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE  2  51991. 


Secretary,  Public  Utilities  Commission 


»=»U«3I-  IC  UT  ILIT  IfcS  COMMISSION 
CITV  AMD  COUMTY  OF  SAN  FRANCISCO 


»AM  FRANCISCO 
MUNICIPAL  RAII-Wa-V 


ART  AGNOS. 
Mayor 


METCH  HETCHV 
WATER  AND  POWER 


THOMAS  J.  ELZEV. 
General  Manaser 


SAN  FRANCISCO 
WATER  DEPARTMENT 


June  28,  1991 


NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  A  PER  CAPITA 
WATER  RATIONING  PROGRAM 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  conduct  a  public  hearing  on:  1)  Wednesday,  July  31,  1991,  at  7:00  p.m.  at 
City  College  of  San  Francisco,  Science  Room  204,  50  Phelan  Avenue,  San  Francisco,  CA; 
and  2)  Thursday,  August  1,  1991,  at  7:00  p.m.,  at  the  Chinese  Cultural  Center, 
Community  Room,  Chinatown  Holiday  Inn,  750  Kearny  Street,  3rd  Floor,  San  Francisco, 
CA  to  consider  a  Per  Capita  Water  Rationing  Program. 


All  interested  parties  are  invited  to  attend  the  public  hearing  and  present  their  views. 


Romaine  A.  Boldridge 

Secretary 


0043L 


CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)  554-7316  •  FAX  (415)  554-7470 


LEASES  AND  REVOCABLE  PERMITS  EXECUTED  OR  TERMINATED  FOR  QUARTER  ENDING  JUNE  30,  1991 
AGRICULTURE  &     LAND  DIVISION  -  ENGINEERING  DIVISION 
SAN  FRANCISCO  WATER  DEPARTMENT 


PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT  TERMINATIO 
DATE  DATE 


L-3562  United  Bank 


P-3616  Homer  J.  Olsen 


P-3629  Homer  J.  Olsen 


L-3635A  No.    1  NB  Partners 


P-3643  Miguel  Rodriguez 

DBA  Mr.  Roofing 

L-3543C  El  Camino  Driving 

Range 

P-2884B  Millbrae  Lumber 

Company 

P-3656  California,   State  of 

Department  of 
Transportation 


San  Francisco 


San  Francisco 


San  Francisco 


Santa  Clara 
County 

San  Mateo  County 


San  Mateo  County 


San  Francisco 


Driveway  Access  and  $  6,488.64 

Landscaping 

Temporary  Storage  of         $  6,300.00 
Material  &  Equipment 
and  Parking  of  Trailer 
Field  Offices 

Parking  City  Vehicles 
and  Storing  City 
Furnished  Materials 

Parking  and  Landscaping  $12,672,00 


Storage  &  Equipment 
Parking 

Golf  Driving  Range 
and  Related  Purposes 


San  Mateo  County  Storage 


Parking ,  Landscaping, 
Ingress  &  Egress 


$  6,855.84 
$28,036.80 
$  4,819.56 
$  600.00 


1/1/84  5/13/91 

1/1/89  6/30/91 

6/1/89  6/30/91 

1/1/90  4/30/91 

1/1/90  6/30/91 
3/1/91  (Retro) 
4/1/91 
4/1/91 


PERMIT/ 
LEASE 
NO. 

L-3547A 


PERMITTEE/LESSEE 


Petrocchi  Bros . 


LOCATION 


San  Mateo  County 


L-3548A 
P-3287B 

P-3601 
P-3647 

P-3544A 
P-3119B 
L-3635B 

P-3290B 
P-3213A 
P-3607 

L-3562A 


Petrocchi  Bros. 
Earl  Boese 

Carini's  Inc. 

S . F .   League  of 
Urban  Gardeners 

Mrs.   Joseph  Montalvo 

Highlands  Swim  Club 

Pusateri,  James  C.  & 
Barbara  G. 

Western  TV  Cable 

William  F.  McClenahan 

Performance  Semi- 
conductor Corp. 

Sierra  Enterprises, 
Inc . 


San  Mateo  County 

Santa  Clara 
County 

San  Mateo  County 

San  Francisco 

San  Mateo  County 

Alameda  County 

Santa  Clara 
County 

San  Mateo  County 

San  Mateo  County 

Santa  Clara 
County 

San  Francisco 


P-2923B  Dick's  Lakewood 

Corporation 

P-3188A  City  of  Fremont 


Sunnyvale 

Alameda  County 


PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT  TERM 
DATE  D 


Gasoline  Service  Station, 
Car  Wash  Activities  & 
Access 

Maintaining  Nursery 
Parking  &  Landscaping 

Auto  Storage 

Demonstration 
Garden 

Parking  &  Landscaping 
Parking 

Parking  &  Landscaping 

Underground  TV  Cable 

Grazing 

Parking 


Vehicular  and  Pedestrian 
Cross  Over  Access; 
Pedestrian  Walkway  and 
Landscaping 

Access  Driveways  and 
Parking 

Bicycle,   Equestrian  & 
Pedestrian  Path 


$20,390.40 

$11,469.60 
$  3, 338. 16 

$  4,147.20 
$  1.00 

$  408.00 
$  1,411.68 
$12,672.00 

$  460.83 
$  1,531.68 
$  8,271.48 

$  6,488.64 
$  4,131.96 


4/1/91 

4/1/91 
4/1/91 

4/1/91 
4/1/91 

4/1/91 
5/1/91 
5/1/91 

5/1/91 
5/1/91 
5/1/91 

5/14/91 

6/1/91 
6/1/91 
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PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


L-3547A 


Petrocchi  Bros. 


San  Mateo  County 


L-3548A  Petrocchi  Bros. 

P-3287B  Earl  Boese 

P-3601  Carini's  Inc. 

P-3647  S.F.   League  of 

Urban  Gardeners 

P-3544A  Mrs.   Joseph  Montalvo 

P-3119B  Highlands  Swim  Club 

L-3635B  Pusateri,   James  C.  & 

Barbara  G. 

P-3290B  Western  TV  Cable 

P-3213A  William  F.  McClenahan 

P-3607  Performance  Semi- 

conductor Corp . 

L-3562A  Sierra  Enterprises, 

Inc . 


San  Mateo  County 

Santa  Clara 
County 

San  Mateo  County 

San  Francisco 

San  Mateo  County 

Alameda  County 

Santa  Clara 
County 

San  Mateo  County 

San  Mateo  County 

Santa  Clara 
County 

San  Francisco 


P-2923B  Dick's  Lakewood 

Corporat  ion 

P-3188A  City  of  Fremont 


Sunnyvale 
Alameda  County 


PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT  TERMINATI 
DATE  ^DATE 


Gasoline  Service  Station,  $20,390.40 

Car  Wash  Activities  & 

Access 

Maintaining  Nursery  $11,469.60 

Parking  &  Landscaping  $  3,338.16 

Auto  Storage  $  4,147.20 

Demonstration  $  1.00 
Garden 

Parking  &  Landscaping  $  408.00 

P^^king  $  1,411.68 

Parking  &  Landscaping  $12,672.00 

Underground  TV  Cable  $  460.83 

^r^z^^S  $  1,531.68 

Parking  $  8,271.48 


Vehicular  and  Pedestrian  $  6,488.64 
Cross  Over  Access; 
Pedestrian  Walkway  and 
Landscaping 

Access  Driveways  and  $  4  131  aa 

Parking  *  'i.J.ox.yo 

Bicycle,   Equestrian  & 
Pedestrian  Path 


4/1/91 

4/1/91 
4/1/91 

4/1/91 
4/1/91 

4/1/91 
5/1/91 
5/1/91 

5/1/91 
5/1/91 
5/1/91 

5/14/91 

6/1/91 
6/1/91 
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P-3294A 


City  of  Fremont 


Alameda  County 


P-2991B  Harry  Tarn 


P-3642  City  of  Newark 


L-3649  San  Antonio  Center 

Associates 


Santa  Clara 
County 

Santa  Clara 
County 

Santa  Clara 
County 


P-3650  San  Bruno,   City  of 

P-3657  Stacy  &  Witbeck 


San  Mateo  County 
Alameda  County 


P-3353 
91-EP-8 


Pleasanton  City  Alameda  County 

Employees  Association 

Union  City,   City  of  Alameda  County 


91-EP-9  Alameda  County 

Public  Works  Agency 


Alameda  County 


91-EP-lO  Woodward  Clyde 

Consultants 


Alameda  County 


PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT  TERMI 
DATE  DA 


Bicycle  &  Pedestrian 
Path 

Driveway  &  Landscaping 


840.00 


6/1/91 


6/1/91 


Parking,  Landscaping  and 
Driveway 

Free  Customer  Parking, 
Driveway  Access  and 
Landscaping 


1,537.92 
24,000.00 


Parking,   Street   Improvement     $  7,022.40 

Parking  Trailer  Field 
Offices,   and  Construction 
Equipment  and  Material 


Parking  Lot  in  Connection 
with  Alameda  County  Fair 

Widening  Union  City  Blvd. 


25%  of  Gross 
Income 

$118,000.00 

(Processing 
Fee,  Inspection 
Cost ,  Removal 
and  Replacement 
of  Improvements) 


Widening  Creek,  Construct 
Channel  Slab  and  Retaining 
Walls 

Addendum  to  Permit  for 
Two  Exploration  Borings  - 
One  at   Irvington  Portal 
and  One  at  Alameda  Creek 
West  Portal 


6/1/91 
6/1/91 

6/1/91 
6/10/91 

6/19/91 
4/5/91 


5/6/91 


5/9/91 


7/::  9 
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PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


91-EP-ll 


Bay  Area  Rapid 
Transit 


San  Mateo  County 


91-EP-12  Burlingame,   City  of 


San  Mateo  County 


91-EP-13  John  Tenvold 

Louis  Giannatassio 
Jean  Goyheneche 
Travis  Jackson 
James  Kidwell 
Robert  Sweet 

91-EP-14  Pacific  Bell  Co. 


San  Mateo  County 


Santa  Clara 
County 


91-EP-15 


Chevron  Pipeline 
Company 


Alameda  County 


91-EP-16 


Pacific  Gas  and 
Electric 


Alameda  County 


91-EP-17 


Alameda  County 
Water  District 


Alameda  County 


PURPOSE 


Soil  Boring 


Installation  of  Street 
Lighting  and  Fixtures 

Replace  2- Inch 
Diameter  Water  Main 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT  TERMINATB 
DATE   DATE 


$  250.00 
( Inspection 
Cost ) 


$  500.00 

(Permit 
Processing  Fee 
and  Inspection 
Cost ) 


5/9/91 


5/9/91 


5/29/91 


Install  Underground 
Steel  Telephone 
Conduits 


Relocate  Existing  Pipeline 


Install  Underground  Gas 
and  Electric  Utility 
Line 


Install  Steel  Pipe 
Connection 


$         750.00  6/5/91 
(Permit 

Processing  Fee 

and  Inspection 

Cost ) 

$  8,500.00  6/17/91 
(Permit 

Processing  Fee 

and  Inspection 

Cost ) 

$  750.00  4/24/91 
( Permit 

Processing  Fee 

and  Inspection 

Cost ) 

$     1,500.00  6/17/91 
( Inspection 
Cost ) 
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PERMIT/ 
LESSEE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT  TERMI\ATI 
DATE  DATE 


91-EP-18  Visitacion  Associates         San  Mateo  County  Gradi 


91-EP-19 


91-EP-21 

91-EP-22 
91-EP-23 


91-EP-24 


91-EP-25 


ng 


Pacific  Gas  &  Electric  Alameda  County 
Company 


Install  Underground 
Steel  Pipe  and 
Conduit 


91-EP-20  Pacific  Gas  &  Electric       San  Mateo  County  Install 


Company 


U.   S.   Department  of 
Interior  -  Geological 
Survey 

Mutual  Life 
Insurance  Co. 

County  of  San  Mateo 


Underground 


Steel  Electrical 
Conduits 


Alameda  County  Six  Inch  Bore  Hole 


San  Mateo  County       Construct  Parking 

Facility 

San  Mateo  County       Boring  Test 


Union  Sanitary 
District 

Alameda  County 
Water  District 


Alameda  County 
Alameda  County 


Potholing 


Install  Steel 
Waterlines 


$  1,500.00 

(Permit 
Processing  Fee 
and  Inspection 
Cost ) 

$  750.00 

(Permit 
Processing  Fee 
and  Inspection 
Cost ) 

$  1,000.00 

(Permit 
Processing  Fee 
and  Inspection 
Cost) 

$  250.00 
( Inspection 
Cost) 


$  500.00 

(Permit 
Processing  Fee 
and  Inspection 
Cost) 


6/17/91 


6/25/91 


6/25/91 


1/14/91 

1/14/91 
4/8/91 


4/15/91 
4/17/91 
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PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT  TERMINATIfl 
 DATE  DATE 


G-604-91 


ANADEL  S.  LAW 


SAN  MATEO  COUNTY 


DOMESTIC  GARDEN  PERMIT 


$5.00 


Apr.  1,  1991  NEW 
(Exp:  3-31-93) 


G-605-91  MARGUERITE  H.  PERSON 

(Former  Owner  was  "CRAIG  PITTENGER"- 
(G~458-88),  which  was  cancelled  on 
3-19-91. ) 


ALAMEDA  COUNTY 


M  ft 


$5.00 


Apr.  1,  1991  NEW 
(Exp:  3-31-93) 


G-608-91  MR.    ROBIN  HODGSON 

(Former  Owner  was  "RUBEN  BARRALES"- 
(G-427-87),   which  was  cancelled  on 
4-5-91. ) 


SAN  MATEO  COUNTY 


$5.00 


Apr.  15,  1991  NEW 
(Exp:  4-14-93) 


G-609-91  JANET  K.  CHRISTIAN 

(Former  Owner  was  "LOUIS  C.  KNIGHT"- 
(G-492-88),  which  was  cancelled  on 
4-30-91. ) 


ALAMEDA  COUNTY 


$5,00 


May  15,  1991 
(Exp:  5-14-93) 


G-607-91 


ELENA  DEL  GRANDE 


SAN  MATEO  COUNTY 


$5.00 


May  15,  1991 
(Exp:  5-14-93) 


NEW 


G-610-91 


CIRILO  GONZALVO 


ALAMEDA  COUNTY 


$5.00 


May  15,  1991 
(Exp:  5-14-93) 


NEW 


G-606-91 


MRS.    NANCY  SAMSON 


G-611-91  NORMA  BARRIGA 

(Former  Owner  was  "CHERYL  KAUFMAN"- 
(G-215-80),  which  was  cancelled  on 
5-20-91. ) 


ALAMEDA  COUNTY 


SAN  MATEO  COUNTY 


$5.00 


$5.00 


May  15,  1991 
(Exp:  5-14-93) 


June  1,  1991 
(Exp:  5-31-93) 


NEW 


-6- 


PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


PURPOSE 


CONSIDERATION       COMMENCEMENT  TERMINATIol 
PER  YE^Ji.  DATE  DAT-' 


G-613-91 


MR.    OTELLO  ASCANI 


SAN  MATEO  COUNTY  DOMESTIC  GARDEN  PERMIT 


$5.00 


June  15,  1991  NE1\ 
(Exp:  6-14-93) 


G-615-91  ANDRE  ETCHEBER 


G-612-91 


G-614-91 


DEAN  PALEOLOGOS 


RALPH  &  VICKI 
WRITTEN 


SAN  MATEO  COUNTY 


SAN  MATEO  COUNTY 


SAN  MATEO  COUNTY 


II  n 


II  It 


II  11 


$5.00 


$5.00 


$5.00 


June  15,  1991 
(Exp:  6-14-93) 


June  15,  1991 
(Exp:  6-14-93) 


June  15,  1991 
(Exp:  6-14-93) 


G-308-85 


COSTANZO  A. 
LA  JEUNESSE 


G-315-85  MRS.    EUGENE  PEASE 


G-284-83  NICK  MALEKOS 


G-314-85  DOUGLAS  P.  KNIGHT/ 

JILIZABETH  L.  KNIGHT 


ALAMEDA  COUNTY 


SAN  MATEO  COUNTY 


SAN  MATEO  COUNTY 


:    ALAMEDA  COUNTY 
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"  II 


I'  II 


"  II 


$5.00 


$5.00 


$5.00 


$5.00 


July  1,    1989  RENEWAL 

Retro . 
(Exp:  6-30-93) 
(Total  of  4  yrs.) 


July  15,  1989 

Retro . 
(Exp:  7-14-93) 
(Total  of  4  yrs. 


RENEWAL 


Aug.   1,  1989 

Retro . 
(Exp:  7-31-93) 
(Total  of  4  yrs.  ) 


RENEWAL 


Sept.   1.  1989 

Retro. 
(Exp:  8-31-93) 
(Total  of  4  yrs.) 


RENEWAL 


PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


PURPOSE 


CONSIDERATION       COMMENCEMENT  TERMINATIOi 
PER  YEAR  DATE  DATE 


G-309-85  MRS.    KATHLEEN  M.    WATTS         ALAMEDA  COUNTY  DOMESTIC  GARDEN  PERMIT 


$5.00 


Sept.    I,   1989  RENEWAL 

Retro. 
(Exp:  8-31-93) 
(Total  of  4  yrs. ) 


G-36-80  ERNEST  MUNCHERIAN 


SAN  MATEO  COUNTY 


II  M 


$5.00 


Aug.    1,    1990  RENEWAL 

Retro . 
(Exp:  7-31-92) 


G-184-80  GEORGE  L.  BARROWS 


ALAMEDA  COUNTY 


II  II 


$5.00 


Mar.    1,  1991 

Retro. 
(Exp:  2-28-93) 


RENEWAL 


G-310-85  MRS.    WAYNE  C.   MORRIS  ALAMEDA  COUNTY 


M  tl 


$5.00 


June  1,  1991 
(Exp:  5-31-93) 


RENEWAL  1 


G-174-80  MRS.    LORRAINE  DILLIE  ALAMEDA  COUNTY 


M  II 


9-8-8 

CANCELLK 


G-407-87  RICHARD  A.  GEYER 


ALAMEDA  COUNTY 


II  M 


4-4-91 
CANCELL 


G-441-88  MRS.    VIRGINIA  GUTHRIE  ALAMEDA  COUNTY 


M  M 


4-4-91 
CANCELI- 


G-427-87  RUBEN  BARRALES 


SAN  MATEO  COUNTY  " 


4-5-91 
CANCEL!. 


G-492-88  LOUIS  C.  KNIGHT 


ALAMEDA  COUNTY 


'I  M 


4-30-91, 
CANCELL 
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PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCET^ENT 
DATE 


DATE 


G-316-85 
(New  Owner: 


G-215-80 


G-425-87 


MR.    T.    S.  JAGPAL 
"CIRILO  GONZALVO")- 
(G-610-91) . 


CHERYL  KAUFMAN 


CHARLES  KNAPP 


ALAMEDA  COUNTY 


SAN  MATEO  COUNTY 


SAN  MATEO  COUNTY 


DOMESTIC  GARDEN  PERMIT 


5-13-91, 
CAKCELLBfl 


5-20-91 
CANCELLH 


5-29-91 
CANCELL] 


I 
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SMenni  chiesa 

VICE  PRESIOEWT 

H    WELTON  FLVNN 
ARTHUR  V  TOUPrN 
GORDON  CHtN 


PUBLIC  UTILITIES  COMMISSION 
CITV  AND  COUNTY  OF  SAN  FRANCISCO 

ART   AONOS.  UAVon 

THOMAS  J.  ELZEY.  general  manageb 

UTILITIES  ENGINEERINQ  BUREAU 
mCHAHD  E.  BRANDT,  mamaoih 


MUNICIPAL  RAILWAY 

WATER  DEPARTMENT 

H6TCH  HETCHV 
WATER  AND  POWER 


July  8,  1991 


MEMORANDUM 


TO: 


FROM: 
SUBJECT: 


Members,  Public  Utilities  Commission 
Commi ssioner  Sherri  Chiesa,  President 
Commissioner  Gordon  Chin,  Vice  President 
Commissioner  H.  Welton  Flynn 
Commissioner  Arthur  V.  Toupin 
Thomas  J.  Elzey,  General  Manager 

Richard  E.  Brandt,  Manage 
Utilities  Engineering  Burea 

AUTHORIZATION  OF  CONTRACT  MODIFICATIONS 


By  PUC  Resolution  No.  88-0115  dated  April  12,  1988,  the  Commission  delegated 
to  the  Manager,  Util ities  Engineering  Bureau,  the  authority  to  execute 
construction  contract  modifications  in  amounts  up  to  $50,000.00  or  10%  of  the 
original  contract  amount. 

Summarized  below  are  all  contract  modifications  executed  during  the  period 
April  1,  1991  through  June  30,  1991: 

HH-824     -    San  Joaquin  Pipeline  No.  2  -  Replace  Mortar  Lining 
Contract  Modification  No.  3,  a  debit  of  $12,584.00. 
Provided  for  the  following  work: 

Furnished  all  labor,  equipment  and  materials  for  the  structural 
restoration  of  four  walls  and  floor  of  one  4'x6'xl8'  sewage  pit 
located  within  Moccasin  Lift  Station. 

Total  Contract  Modifications  for  HH-824  =  $192,584.00. 
(7.7%  of  Contract) 


1155  MARKET  STREET.  SAN  FRANCISCO.  CA  94103  -  (415)  554-0700 


Memo    To;  Members,    PUC    Commissioners    and    T.  Elzey 

From       ;  Richard  E.    Brandt,  Manager 

Subject:  Authorization  of  Contract  Modifications 

Date      :  July  8,  1991 

Page  No:  -  2  - 


WD- 1950  -      Hillbrae  Headquarters  -  Auto  Shop  and  Warehouse  Replacement 

Contract  Modification  No.  4,  a  debit  of  $34,484.00. 

Provided  for  the  following  work  and  extended  the  contract  time  6 
working  days : 

a.  Demolished  abandoned  auto  shop,  garage  and  warehouse; 

b.  Disconnected  and  capped  water,    gas,    side  sewer  and  storm 
drain. 


Total  Contract  Modification  for  WD-I950  =  $255,049.88. 
(8.9%  of  Contract) 


WD-2070  -     Construction  of  Fences  in  Water  Department  Properties. 
East  and  West  Locations 


Contract  Modification  No.  1,  a  debit  of  $5,700.00. 

Provided  for  the  following  work  and  extended  the  contract  time  40 
calendar  days: 

a.  Increased  the  quantity  of  chain  link  fence  by  520  lineal 
feet; 

b.  Increased  the  quantity  of  double  leaf  drive  gates  with  barbed 
wire  tops  by  one  unit. 

Total  Contract  Modification  for  WD-2070  =  $5,700.00. 
(4.2%  of  Contract) 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282 ,   City  Hall 
2:00  P.M. 
July  9,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.   Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


91-131 


Call    to    Order:       2:05  P.M. 


Present:      Vice  President  Gordon  Chin,    Commissioner  H,   Welton  Flynn, 
Commi  ssioner  ArthurV.  Toupin 

Excused:      President   Sherri  Chiesa 

On  motion  of  Flynn,    seconded  by  Toupin,    the  Minutes  of  the  special 
meetings  of  June  17  and  June  18,    1991  and  the  regular  meeting  of 
June  25,   1991  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Flynn,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 


91-0249  FM 


Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Water  Department^ 
totalling  $66,926.44. 

VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


91-0250  FM 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totalling  $44,760.26. 

VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


91-0251  HH 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Accepting  the  work  performed  under  Hetch  Hetchy 
Water  and  Power  Contract  No.   HH-799R,   Hetch  Hetchy 
Fuel  Tank  Replacement  -  Various  Locations,  as 
satisfactorily  completed;   approving  Credit  Contract 
Modification  No.    3   in  the  amount  of  $9,291.60; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  82  calendar  days;   and  authorizing  final 
payment  in  the  amount  of  $500  to  the  Contractor, 
Ramcon . 


VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


91-0252  HH 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Accepting  the  work  performed  under  Hetch  Hetchy 
Water  and  Power  Contract  No.   HH-806,   Seal  Kirkwood 
Powerhouse  and  Repair  Tower  Footing,  as 
satisfactorily  completed;   approving  Credit  Contract 
Modification  No.   2   in  the  amount  of  $2,596.96;  and 
authorizing  final  payment  in  the  amount  of 
$24,899.71  to  the  Contractor,   Gelco  Services,  Inc. 

VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


91-0132 


RESOLUTION 
 NO. 


On  motion  of  Flynn,    seconded  by  Toupin,  the 
following  resolution  was  adopted: 

91-0253       WD         Accepting  the  work  performed  under  Water  Department 
Contract  No.   WD-2041,    12-Inch  Ductile  Iron  Main 
Installation  in  Divisadero  Street  between  Page 
Street  and  Golden  Gate  Avenue,   as  satisfactorily 
completed;   approving  Debit  Contract  Modification  No, 
1  in  the  amount  of  $12,437.25;   authorizing  extension 
of  time  for  unavoidable  delays  of  89  working  days ; 
and  authorizing  final  payment  in  the  amount  of 
$12,447.44  to  the  Contractor,   Shaw  Pipeline,  Inc. 

VOTE:     Ayes  -  Chin,  Flynn,  Toupin 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

91-0254       MR         Approving  Debit  Contract  Modification  No.    1  in  the 
amount  of  $5,968.09  and  an  extension  of  time  of  45 
calendar  days  to  Municipal  Railway  Contract  No. 
MR-1007-R  Curtis  E.   Green  LRV  Center  Smoke  and  Heat 
Vents  Rehabilitation;   accepting  the  work  performed 
under  said  contract;   and  authorizing  final  payment 
in  the  amount  of  $10,112.99  to  the  Contractor,   T  &  M 
Sheet  Metal,   San  Francisco,  CA. 

VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


On  motion  of  Flynn,    seconded  by  Toupin,  the 
following   resolution  was  adopted: 

91-0255       MR         Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.  MR-1008  Curtis  E.   Green  LRV  Center 
Heating  and  Ventilation  System  Modification  and 
Rehabilitation;   and  authorizing  final  payment  in  the 
amount  of  $24,833.39  to  the  Contractor,   Man  Wah 
Construction  Company,   San  Leandro,  CA. 

VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


On  motion  of  Flynn,    seconded  by  Toupin,  the 
following   resolution  was  adopted: 

91-0256       MR         Rejecting  all  bids  received  on  June  19,    1991  for 
Municipal  Railway  Contract  No.   MR-1035  Kirkland 
Motor  Coach  Facility  -  Security  Fencing  8.  Gates;  and 
authorizing  readvertisement  of  the  Contract  under 
Municipal  Railway  Contract  No.  MR-1035-R. 

VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


91-133 


RESOLUTION 
 NO. 


On  motion  of  Flynn ,    seconded  by  Toupin,  the 
fol lowing   resolution  was  adopted: 

Approving  terms   and  conditions  and  authorizing  the 
execution  of   50±  acres,   more  or   less,    lease  to  Space 
Systems/Loral   Inc.,   Lessee,    for  the  purpose  of  Radar 
Range  Facility  (Satellite  Antennae  Research  Test 
Facility)   of  certain  land  under  the  jurisdiction  of 
the  San  Francisco  Water  Department,    located  in  Santa 
Clara  County  for  a  term  of  five   (5)  years, 
commencing  August   1,    1991  to  and  including  July  31, 
1996,  with  two  (2)   additional  5  year  options  to 
extend  the  term  thereof  at  an  initial  annual  rent  of 
$164 , 400  . 

VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


On  motion  of  Toupin,    seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0258       MR         Authorizing  and  directing  the  Municipal  Railway  to 
establish  service  on  line  82X-LEVI  PLAZA  EXPRESS; 
authorizing  partial  discontinuance  of  line 
30X-MARINA  EXPRESS  service  at  all  times;  and 
requesting  the  Board  of  Supervisors  not  to 
disapprove  the  partial  discontinuance  of  service. 

VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


On  motion  of  Flynn,    seconded  by  Toupin,  the 
following   resolution  was  adopted: 

Accepting  the  work  performed  under  Professional 
Services  agreement   for  design  of  emergency  repairs 
for  the  Mountain  Tunnel  near  the  South  Fork  Siphon 
in  Tuolumne  County;   approving  Credit  Contract 
Modification  No.   2   in  the  amount  of  $17,686.41;  and 
authorizing  final  payment   in  the  amount  of 
$16,184.37  to  the  Consultant,   Leedshill-Herkenhof f , 
Inc . 

VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


On  motion  of  Flynn,    seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  Pole  Attachment  Agreement  with  Viacom 
Cablevision  to  install  and  maintain  Cable  Television 
cables,    and  related  equipment  on  Municipal  Railway 
poles  and  anchors . 

VOTE:      Ayes   -  Chin,    Flynn,  Toupin 


On  motion  of  Flynn,    seconded  by  Toupin,  the 
following  resolution  was  adopted: 

UEB       Authorizing  the  Manager  of  Utilities  Engineering 

Bureau  to  negotiate  and  execute  a  detailed  scope  of 
work  and  appropriate  fee  for  a  Professional  Services 
contract  with  Sedgwick/Carr ie/Leong  in  an  amount 
not-to-exceed  $837,000  for   insurance  brokerage 
services  for  the  Muni  Metro  Turnaround  Project. 

VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


91-134 


RESOLUTION 
NO. 


On  motion  of  Toupin,    seconded  by  Flynn,  the 
following   resolution  was  adopted: 

91-0262       EC         Authorizing  the  Bureau  of  Energy  Conservation  to 

select  Energy  Management  Services  and  to  execute  a 
Professional  Services  contract  for  $7,000  to  provide 
energy  efficiency  seminars  and  training  for  small 
business  in  Bayview  Hunter's  Point  as  part  of  the 
Bureau's  Neighborhood  Energy/Economic  Development 
Project . 

VOTE:     Ayes  -  Chin,   Flynn,  Toupin 


Copies  of  the  above  resolut ions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


Announcement 

Mr.   Arnold  Baker,  Acting  General  Manager,   Public  Utilities, 
introduced  Mr.   Phil  Chin  who  was   recently  appointed  to  the  position 
of  Deputy  General  Manager,   Administration,  Municipal  Railway. 


Resolution  No.    91-0258  -  Authorizing  and  directing  the  Municipal 
Railway  to  establish  service  on  line  82X-LEVI  PLAZA  EXPRESS; 
authorizing  partial  discontinuance  of   line  30X-MARINA  EXPRESS 
service  at  all  times;   and  requesting  the  Board  of  Supervisors  not  to 
disapprove  the  partial  discontinuance  of  service. 


Mr.   Peter  Straus,   Director  of  Service  Planning,   Municipal  Railway, 
stated  that  both  the  30X-MARINA  EXPRESS  and  82X-LEVI   PLAZA  EXPRESS 
currently  operate  parts  of  their  routes  along  The  Embarcadero  and  in 
the  vicinity  of  the  Northern  Waterfront.     Staff  has  proposed  to 
combine  those  trips  on  the  30X-MARINA  EXPRESS  that  operate  between 
the  Presidio  and  Howard  Street  with  the  82X-LEVI  PLAZA  EXPRESS  trips 
between  the  CalTrain  Depot  and  Levi  Plaza,    therefore,  partial 
discontinuance  of   line  30X-MARINA  EXPRESS  service  at  all  times  is 
requested.     Basically,   the  BOX  route  would  become  an  extension  of 
the  82X  route. 

The  proposal  to  combine  the  two  current  routes  would  enable  Muni  to 
provide  more  efficient  service  and  also  provide  passengers  with 
connections  between  the  Caltrain  Depot  and  the  Presidio. 


On  motion  of  Commissioner  Toupin,  seconded  by  Commissioner  Flynn, 
Resolution  No.   91-0258  was  approved. 


******************** 


91-135 


Public  Comments 


Mr.   David  Pilpel  submitted  copies  of  his   letter  addressed  to  Mr. 
Johnny  B.    Stein,   General  Manager,   Municipal  Railway  expressing  his 
concern  regarding  the  frequency  of  motor  coach  substitution  and 
subway  delays  resulting  from  the  replacement  of  wet  standpipes  in 
the  subway. 

Mr.   Pilpel  stated  that  if  the  Board  of  Supervisors  adopts  the  Adult 
Fast  Pass   fare  increase  from  $28.00  to  $30.00,   Caltrain  proposes  to 
increase  the  cost  of  the  Caltrain  Peninsula  Pass  by  that  same  amount 
which  would  be  implemented  as  early  as  August   1,    1991.     He  suggested 
that  when  the  contract  for  Caltrain  comes  up  for   renewal,    that  staff 
reduce  the  price  of  the  Caltrain  Peninsula  Pass  to  be  equal  to  that 
charged  to  other  regional  transit  operators. 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


2 : 25  P.M. 


Romaine  A.  Boldridge 
Secretary 


91-136 


PUBLIC  UTILITIES  COMMISSION 

Onr  AND  COUNTY  Of  SAN  FRANCISCO 


RESOLUTION  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.    &  ACCIDENT 

SPECIFIED  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 


Non-Litigated: 

Leslie  Leasing  and       16795-31  N/A 
Finance  Company  and  $33,407,08 
Universal  Underwriters 
Group  Insurance  Company 

South  City  Dodge,   Inc.    16795-30  N/A 
and  Universal  $54,890.17 
Underwriters  Insurance 
Company 

Litigated: 

None 


N/A  01-18-90        PD  $26,386.20 


N/A  01-18-9  0        PD        $40, 540. 24 


Judgment : 
None 


TOTAL  SETTLEMENT  (2) 


$66,926.44 


INDEX 


510032 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  tvas  adopted  by  the  Public  Utilities  Commission 

JULY       9  1991 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UXIUITIES  COMMISSION 

crrv  *MO  cooNTv  of  sam  trancisco 


RESOLUTION  Noi  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated : 

D.  Matteucci  and       90-T-0170-2       N/A  1-4  08-18-90         PD  $44,760.26 

Continental  $44 ,760.26 

Insurance  Company 

Litigated: 
None 

Judgment: 
None 


TOTAL  SETTLEMENT  (1) 


$44 , 760 .26 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  9  199T 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  OOUMTV  OF  SAN  FHANCISCO 

RESOLUTION  No.      ^  X.  Ok^oX 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Hatch  Hetchy 
Water  and  Power  Contract  No.  HH-799R,  Hetch  Hetchy  Fuel  Tank  Replacement,  Various 
Locations,  as  satisfactorily  completed;  approves  Credit  Contract  Modification  No.  3  in  the 
amount  of  $9,29L60;  authorizes  an  extension  of  time  for  unavoidable  delays  of  82  calendar 
days;  and  authorizes  final  payment  in  the  amount  of  $500.00  to  the  Contractor,  Ramcon. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

nil  Y       9  1991 

at  its  meeting  of  JUL  1  ^ 

Secretary,  Public  Utilities  Commi 


ADG:fmd 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COWNTT  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Hetch 
Hetchy  Water  and  Power  Contract  No.  HH-806,  Seal  Kirkwood  Powerhouse  and  Repair 
Tower  Footing,  as  satisfactorily  completed;  approves  Credit  Contract 
Modification  No.  2  in  the  amount  of  $2,596.96  and  authorizes  final  payment  in 
the  amount  of  $24,899.71  to  the  Contractor,  Gelco  Services,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf  JULY  9  1991 


Secretary,  Public  Utilities  CommiWion 


JYBrfmd 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na     -4  1  j  ^X^53 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2041,  12-Inch  Ductile  Iron  Main  Installation  in 
Divisadero  Street  between  Page  Street  and  Golden  Gate  Avenue,  as  satisfactorily 
completed;  approves  debit  Contract  Modification  No.  1  in  the  amount  of  $12,437.25; 
authorizes  an  extension  of  time  for  unavoidable  delays  of  89  working  days;  and 
authorizes  final  payment  in  the  amount  of  $12,447.44  to  the  Contractor,  Shaw 
Pipel ine,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  ^  ^^^^ 


Secretary.  Public  Utilities  Commmsion 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  rMN CISCO 


RESOLl/TION  No.   ^  * 


RESOLVED,   That  this  Commission  hereby  approves  a  debit  modification 
providing  funds  in  the  amount  of  $5,968.09  for  additional  work  and  an 
extension  of  time  of  forty-five  calendar  days  to  the  contract  term  in  order 
to  accomplish  said  work  as  set  forth  in  Contract  Modification  No.   1  to 
Municipal  Railway  Contract  No.   MR-1007-R  Curtis  E.   Green  LRV  Center  Smoke 
and  Heat  Vents  Rehabilitation,  which  is  to  be  funded  under  Fund  Group  31- 
282,    Index  715920;   and  be  it  further 

RESOLVED,   That  this  Commission  accepts  the  work  performed  under  Municipal 
Railway  Contract  No.   MR-1007-R  Curtis  E.   Green  LRV  Center  Smoke  and  Heat 
Vent  Rehabilitation,   which  is  funded  under  Fund  Group  31-282   Index  Code 
715920;   and  authorizes  final  payment  in  the  amount  of  $10,112.99,   to  the 
Contractor,   T  &  M  Sheet  Metal,   360  Barneveld  Avenue,   San  Francisco,  CA 
94124. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY       9  1991 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commnsion 


PUBLIC  UTILITIES  COMMISSION 

err*  ANo  cour<Tv  of  san  fhancisco 

RESOLUTION  No.  ^  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Municipal 
Railway  Contract  No.  MR-1008  Curtis  E.   Green  LRV  Center  Heating  and 
Ventilation  System  Modification  and  Rehabilitation,  which  is  funded  under 
Fund  Group  31-103,    Index  Code  708081  and  under  Fund  Group  31-282,  Index 
Code     715789;   and  authorizes  final  payment  in  the  amount  of  $24,833.39  to 
the  Contractor,  Man  Wah  Construction  Company,   2056  Farallon  Drive,  San 
Leandro,   CA     94577 . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  J^LY  9  1991 


PUBLIC  UTILITIES  COMMISSION 

crnr  ano  county  of  3AN  Francisco 


RESOLUTION  No.   ^ 


WHEREAS,   Under  Municipal  Railway  Contract  No.   MR-1035,  the 
installation  of  security  fencing  and  gates  at  the  Kirkland  Motor  Coach 
Yard  was  to  be  performed;  and 

WHEREAS,   Two  bids  for  this  work  were  received  and  opened  publicly 
on  June  19,    1991;  and 

WHEREAS,   Staff  has  determined  that  the  bids  submitted  were  to  be 
in  excess  of  the  Engineer's  estimate  and  the  available  funding;  now, 
therefore  be  it 

RESOLVED,   That  this  Commission  rejects  the  bids  received  on  June 
19,    1991  for  Municipal  Railway  Contract  No.  MR-1035  Kirkland  Motor 
Coach  Facility  -  Security  Fencing  &  Gates,   and  authorizes 
readvertisement  of  the  Contract  under  Municipal  Railway  Contract  No. 
MR-1035-R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

«rrv  AND  couNrr  of  sam  francisco 


RESOLUTION  No.        * j  1 — j  i'^l^'y 

RESOLVED,    That   this  Conmnission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  execution  of  that 
certain  50+  acres,  more  or  less,   lease  to  Space  Systems/Loral 
Inc.,  Lessee,   for  the  purpose  of  Radar  Range  Facility 
(Satellite  Antennae  Research  Test  Facility)   as  set  forth  in  the 
lease  (Copy  of  which  lease  is  on  file  with  the  San  Francisco 
Water  Department)  of  certain  land  under  the  jurisdiction  of  the 
San  Francisco  Water  Department,   located  in  Santa  Clara  County 
(as  shown  on  Water  Department  Drawing  No,   C-1259)   for  a  term  of 
five  (5)   years,   commencing  August  1,    1991  to  and  including  July 
31,    1996,  with  two   (2)   additional  5  year  options  to  extend  the 
term  thereof  at  an  initial  annual  rent  of  $164,400.00.  Annual 
rental  shall  be  increased  annually  in  direct  proportion  to  any 
percentage  increase   (minimum  4%,   maximum  10%  per  year)   in  the 
Cost  of  Living  Index  (CPI),  plus  reimbursement  of  taxes  and 
assessments  thereon. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ]  JULY  ^ggi 


Secretary.  Public  Utilities  Commissmn 


RUBLIC  UXIUITIES  COMMISSION 

CrrV  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No,   L 


WHEREAS,    the  Municipal   Railway  currently  operates  the  30X-MARINA  EXPRESS 
and  the  82X-LEVI  PLAZA  EXPRESS  as   rush  hour  services;  and 

WHEREAS,   selected  30X  trips  operate  from  Howard  Street  at  The  Embarcadero 
to  the  Presidio  of  San  Francisco  in  the  morning  and  in  the  reverse  direction 
in  the  afternoon ;  and 

WHEREAS,   the  82X  operates  between  the  CalTrain  Depot  at  Fourth  and 
Townsend  to  Levi  Plaza  in  the  morning  and  from  Levi  Plaza  to  the  Depot  in  the 
afternoon;  and 

WHEREAS,  both  services  currently  operate  parts  of  their  routes  along  The 
Embarcadero  and  in  the  vicinity  of  the  Northern  Waterfront;  and 

WHEREAS,  Muni  is  proposing  to  combine  those  trips  on  the  30X  that  operate 
between  the  Presidio  and  Howard  Street,  with  the  82X  trips  between  the 
CalTrain  Depot  and  Levi  Plaza;  and 

WHEREAS,   this  combined  route  would  enable  Muni  to  provide  more  efficient 
service  by  taking  advantage  of  the  shared  portion  of  the  two  routes;  and 

WHEREAS,   the  combined  route  would  also  provide  direct  access  to  the 
Presidio  from  the  CalTrain  Depot;  and 

WHEREAS,  meetings  were  held  to  discuss  the  proposal  with  affected  riders 
at  the  Presidio  Army  Base  and  at  the  San  Francisco  CalTrain  Depot  on 
Wednesday,   June  26,   1991;  and 

WHEREAS,   basic  30X-MARINA  EXPRESS  service  that  operates   from  the  Marina  to 
Downtown  in  the  morning  and  from  Downtown  to  the  Marina  at  night  would  not  be 
changed;  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  and  directs  the  Municipal 
Railway  to  establish  service  on  line  82X  as  follows: 

Weekday  morning  peak  period  service  from  a  terminal  on  Fourth  Street  at 
Townsend  via  Fourth,   Townsend,   The  Embarcadero,    Broadway,   Sansome,  The 
Embarcadero,   Bay,   Columbus.   North  Point,   Van  Ness,   Lombard,  Letterman, 
Lincoln  to  Anza  and  then  looping  back  to  the  Lombard  Gate;  express  area: 
Fourth  at  Townsend  to  Broadway  at  Front,   and  Sansome  at  Filbert  to  Lombard 
at  Lyon,  with  added  stops  on  The  Embarcadero  at  the  Ferry  Building,  Van 
Ness  at  Chestnut,   and  Lombard  at  Fillmore; 

Weekday  afternoon  peak  period  service  from  the  Presidio  Gate  at  Lyon  via 
Lombard,  Letterman,  Lincoln,  Anza,  Lincoln,  Letterman,  Lombard,  Van  Ness, 
North  Point,  Columbus,  Bay,  The  Embarcadero,  Battery,  Clay,  Davis,  Beale, 
Folsom,  Spear,  The  Embarcadero,  Townsend  and  Fourth  Street  to  the  CalTrain 
Depot;  express  area:  Lombard  at  Lyon  to  Battery  at  Filbert,  and  Beale  at 
Howard  to  CalTrain  Depot,  with  added  stops  on  Lombard  at  Fillmore  and  Van 
Ness  at  Market; 

and  be  it  further 

RESOLVED,   that  in  order  to  implement  these  changes  this  Commission  hereby 
authorizes  the  partial  discontinuance  of  30X-MARINA  EXPRESS  service  at  all 


PUBLIC  UTILITIES  COMMISSION 

Cf  >  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


times  on  the  following  route : 

Mornings  from  Howard  Street  in  the  vicinity  of  The  Embarcadero  via  Howard, 
The  Embarcadero,   Bay,   Columbus,   North  Point,  Van  Ness,   Lombard,  Letterman 
Drive,   Lincoln  Boulevard,   loop  at  Anza  and  Lincoln,   Lincoln  Boulevard, 
Letterman  Drive  and  Lombard  to  Lyon; 

Afternoons  from  Lombard  at  Lyon  via  Lombard,   Letterman  Drive,  Lincoln 
Boulevard,   Loop  at  Anza  and  Lincoln,   Lincoln,   Letterman  Drive,  Lombard, 
Van  Ness,  North  Point,   Columbus,   Bay,  The  Embarcadero,   and  Howard  to 
terminal ; 

and,   be  it  further 

RESOLVED,   that  this  Commission  respectfully  requests  the  Board  of 
Supervisors,   in  accordance  with  Section  3.595  of  the  City  Charter,  not  to 
disapprove  the  aforementioned  partial  discontinuance  of  service. 


9046? 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.,iur.,..n,.f         JULY       9  1991 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUrrON  No.      ^  ^  ^fU^^ 


RESOLVED,  That  this  Ccmnission  accepts  the  work  perforned 
under  Professional  Services  agreement  for  design  of  errergency 
repairs  for  the  Mountain  Tunnel  near  the  South  Fork  Siphon  in 
Tuolumne  County  as  satisfactorily  canpleted;  approves  Credit 
Contract  Modification  No.  2  in  the  aitount  of  $17,686.41;  and 
authorizes  final  payment  in  the  amount  of  $16, 184,37  to  the 
Consultant,  Leedshill-Herkenhof f ,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JULY       9  1991 


Secretary.  Public  Utilities  Commission 


m.^  ■  *0  

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COWNT>  OF  SAN  F  WAN  CISCO 

RESOLUTION  Na  


WHEREAS,  By  Ordinance  No.  528-88,  approved  December  18, 
1988,  the  City  granted  a  cable  television  franchise  to  Television 
Signal  Corporation  and  its  successors  or  assignees;  and 

WHEREAS,  Television  Signal  Corporation  is  doing  business  as 
Viacom  Cablevision;  and 

WHEREAS,  The  franchise  authorizes  the  Grantee  to  install  and 
maintain  a  community  antenna  system,  including  cables  and  other 
apparatus,  in,  or  on,  or  under,  or  over  City  streets  and  other 
publ ic  pi  aces ;  and 

WHEREAS,  Viacom  Cablevision  desires  to  install  cables  and 
cable  television  appurtenances  on  Municipal  Railway  Trolley  Poles 
at  various  locations;  and 

WHEREAS,  UEB  staff  have  determined  that  it  is  in  the  best 
interest  of  the  City  to  execute  a  pole  attachment  agreement  with 
Viacom  Cablevision  to  install  and  maintain  cables  and  related 
equipment  on  Municipal  Railway  poles  to  minimize  poles  throughout 
the  City;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  the  Public  Utilities 
Commission  is  hereby  authorized  to  execute  a  Pole  Attachment 
Agreement  with  Viacom  Cablevision  to  install  and  maintain  Cable 
Television  messenger  and  guy  cables,  communication  cables, 
amplifiers,  power  suppliers,  risers  and  related  equipment  on 
Municipal  Railway  poles  and  anchors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^.     ,  JULY       9  1991 

at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FaANCISCO 


No.  


WHEREAS,  This  Commission  by  its  Resolution  No.  90-0441, 
authorized  the  Manager  of  the  Utilities  Engineering  Bureau  to 
request  proposals  to  provide  insurance  brokerage  services  for  the 
Muni  Metro  Turnaround  Project;  and 

WHEREAS,  Six  firms  submitted  proposals  to  provide  insurance 
brokerage  services;  and 

WHEREAS,  Proposal s  for  said  services  were  received  and 
analyzed  by  the  selection  committee;  and 

WHEREAS,  The  selection  committee  selected  three  firms  to 
interview;  and 

WHEREAS,  After  a  thorough  eval uation  of  al  1  proposal s 
submitted  and  oral  interviews  wi th  the  three  most  qual i f ied 
firms,  the  recommendation  is  made  that  an  agreement  be  entered 
into  with  the  firm  of  Sedgwick/Carrie/Leong;  now,  therefore,  be 
it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  Utilities  Engineering  Bureau  to  negotiate  and  execute  a 
detailed  scope  of  work  and  appropriate  fee  for  a  professional 
services  contract  with  Sedgwick/Carrie/Leong  for  an  amount  not  to 
exceed  $837,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  ?  1991 


Secretary,  Public  Utilities  Commissyyn 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^  ■'>-CT>A^ 


WHEREAS,  the  Bureau  of  Energy  Conservation  is  engaged 
in  a  continuing  effort  to  promote  energy  conservation  in  the 
residential  and  commercial  sectors ;  and 


WHEREAS,  the  Bureau  has  an  ongoing  grant  funded 
project  aimed  at  developing  and  promoting  a  package  of 
integrated  energy/economic  development  programs  to  address  the 
needs  of  the  Bayview  Hunter's  Point  community;  and 


WHEREAS,   as  a  part  of  this  project  the  Bureau  is  to 
provide  energy  efficiency  seminars  and  training  to  small 
businesses;  and 


WHEREAS,   this  service  requires  a  consultant  with 
experience  in  providing  training  on  energy  efficiency  to  small 
businesses;  and 


WHEREAS,  the  Bureau  of  Energy  Conservation  has 
determined  that  Energy  Management  Services  is  highly  and 
uniquely  qualified  to  perform  the  required  services;  and 


WHEREAS,   $7,000  is  available  specifically  for  this 
purpose  in  the  Bureau  of  Energy  Conservation's  current  Urban 
Consortium  Energy  Task  Force  grant  project  budget;  and 


WHEREAS,   this  Commission  and  the  Board  of  Supervisors 
has  previously  authorized  the  acceptance  of  the  grant  funds 
with  PUC  Resolution  90-0408,   now  THEREFORE,   be  it; 


RESOLVED,  that  this  Commission  hereby  authorizes  the 
Bureau  of  Energy  Conservation  to  select  Energy  Management 
Services  to  provide  the  required  services  and  to  execute  a 
professional  services  contract  for  $7,000  to  be  paid  for  out  of 
the  Urban  Consortium  Energy  Task  Force  grant  funds. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JULY       9  199] 


7>. 


Secretary,  Public  Utilities  Commissi 


THOMAS  J  ELZEY. 
General  Manager 


SAN  FRANCISCO 
WATER  DEPARTMENT 


July  18,  1991 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will 
meet  in  executive  session  on  Tuesday,  July  23,  1991,  at  1:45  p.m.,  in  Room  287,  City 
Hall,  San  Francisco,  California,  to  consider  pending  htigation  in  the  matter  of  Mueller  vs. 
City  and  County  of  San  Francisco,  Superior  Court  No.  913-693,  in  accordance  with 
Government  Code  Section  54956.9. 


^^^^^^^  6^ 
Lucille  Akrami 
Acting  Secretary 


cc:     Members,  PUC 
Thomas  J.  Elzey 
George  Krueger 

0075L 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,   City  Hall 
2 : 00  P.M. 
July  23,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.   Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Lucille  Akrami 


ACTING  SECRETARY 


Call   to  Order:      2:24  P.M. 


Present 


President  Sherri  Chiesa,  Vice  President  Gordon  Chin 
Commissioner  Arthur  V.  Toupin 


Excused:     H.  Welton  Flynn 

On  motion  of  Chin,   seconded  by  Toupin,   the  Minutes  of  regular 
meeting  of  July  S,   1991  were  approved. 

^K^^^^w?^  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
the  Public  Utilities  Commission.  ^^i-ecary  or 


RESOLUTION 
NO. 

On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted  in  Executive  Session: 


91-0263  FM 


91-0264  FM 


Approving  settlement  of  August  Mueller,  Superior 
Court  Case  No.  913-693. 

VOTE:     Ayes  -  Chiesa,  Chin,  Toupin 

On  motion  of  Toupin,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway 
totalling  $58,500.00. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


91-0265  FM 


On  motion  of  Toupin,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

Approving  collections  of  charges  for  damages  for  the 
month  of  June,    1991,    against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $14,354.77  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $1,658.27;   San  Francisco  Water  Department  from 
miscellaneous  debtors  in  the  amount  of  $1,772.53  and 
write-off  compromise  reductions  for  comparative 
negligence  in  the  amount  of  $354.66;   and  Bureau  of 
Light,   Heat  &  Power  from  miscellaneous  debtors  in 
the  amount  of  $8,925.47. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


91-138 


RESOLUTION 
 NO. 


91-0266 


FM 


91-0267 


WD 


91-0268 


WD 


91-0269 


UEB 


91-0270 


UEB 


On  motion  of  Toupin,  seconded  by  Chin,  the  followina 
resolution  was  adopted: 

Approving  collections  of  charges  for  damages  for 
Fiscal  Year  1988/89  against  the  San  Francisco  Water 
nf^*!^"'^^^  n'.''"'  ^miscellaneous  debtors  in  the  amount 
of  $42,396.07  and  write-off  compromise  reductions 
tor  comparative  negligence  in  the  amount  of 
$6,633.64. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 

On  motion  of  Toupin,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

Accepting  the  work  performed  under  Water  Department 
Contract  No.  WD-2063,   Repaving  of  Street  and 
Sidewalk  Openings,    as  satisfactorily  completed- 
approving  Debit  Contract  Modification  No.    10  in  the 
amount  of  $111,811,50;   and  authorizing  final  payment 
in  the  amount  of  $192,336.65  to  the  Contractor 
Stacy  and  Witbeck,   Inc.,  Nationwide  Construction 
Co.,   Inc.    and  West  Bay  Equipment,  AJV. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 

On  motion  of  Toupin,   seconded  by  Chin,    the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  San  Francisco 
Water  Department  to  advertise  and  circulate  a 
Request-for-Proposal  for  a  water  resources  study  of 
the  Alameda  Creek  watershed  and  selection  of  a 
qualified  consultant. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 

On  motion  of  Chin,   seconded  by  Toupin,   the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  San  Francisco 
Water  Department  to  execute  Amendment  No.    2  to  the 
Professional  Services  Agreement  with  Camp  Dresser 
and  McKee,    Inc.   for  Water  Quality  Planning  Studies 
extending  the  completion  date  of  the  Agreement  to 
October  31,  1991. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 

On  motion  of  Chin,   seconded  by  Toupin,   the  following 
resolution  was  adopted: 

Awarding  San  Francisco  Municipal  Railway  Contract 
No     MR-892,   Scott  Facility  Add-on,    in  the  amount  of 
$95,649.30  for  the  Base  Bid  and  Additive  Alternative 
to  San  Luis  Construction,   San  Francisco,   CA,  subject 
to  the  approval  of  the  Board  of  Supervisors  of  an 
extension  of  time  to  award, 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 

Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commi  ss  ion . 


91-139 


Introduction   of   Old  Buy;,ine-^p 


Commissioner  Chin  requested  that  the  staff   analysis  on  the  ProDosal 
m^fi   d'''f';°"  ?f  "  ^"P^"^  Rationing  Program  in  San  Francesco  be 

r^i^^I^^^h^L^ilLri^gs^!^^^^  '^'"'^^  31  .nr.lVsl 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      2:29  P.M. 


Lucille  Akrami 
Acting  Secretary 


91-140 


PUBLIC  UTILITIES  COMMISSION 

CtTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.    ^ Qx^b^ 


WHEREAS,    The  City  Attorney  has  recommended  that  the  Utigation  entitled  August 
Mueller  v.  City  and  County  of  San  Francisco,  Public  Utilities  Commission  of  City  and 
County  of  San  Francisco,  San  Francisco  Superior  Court  Case  No.  913-693,  be  settled  for 
the  gross  amount  of  $15,667.25;  and 

WHEREAS,    Such  settlement  is  in  the  best  interest  of  the  City  and  County  of  San 
Francisco;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  settlement  of  said  litigation  in  the  gross 
amount  of  $15,667.25. 


/  hereby  certify  that  the  foregoing  resolution  was  adoptedby  the  Public  Utilities  Commission 
at  its  meeting  of  

 JULY     23  1991 


ACTm<^e^^etary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNrv  OF  SAN  THANOSCO 

RESOLUTION  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  city 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 


Non-Litigated: 
None 

Litigated: 


^°  E°"ARD  89-C-8005-1     $28,704.45     22-3        09-10-89     PI  $38,500.00 

ZIEGLER  UNSTATED 
S918-053 

^^^f !^-B-0052-l      514,583.09      15-3        07-14-87   PI  $20,000.00 

ooyj.— /^u  *ACP 

Judgment: 

None 


TOTAL  SETTLEMENT  (2)  $58,500.00 
*ACP=As  Court  Proof 

^^^E^  632091  SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution,  was  adc^t^d  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  .J 

VUUtU 


Secretary,  Public  Utilities  Commission 

ACTING 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OP  SAN  FRANCISCO 


"4 

RESOLUTION  No.  ^ 


RESOLVED,    That   this   Commission   on   the   recommendation   of  the 
General   Manager   of   Public   Utilities.    Department   Managers  and 
the    City    Attorney,    hereby   approves   collection    of   charges  for 
damages   for   the  month   of   June    1991   against    the  following: 


SAN  FRANCISCO   MUNICIPAL   RAILWAY    from   miscellaneous   debtors  in 

the  amount    of    $14,354.77    and    write-off    compromise  reductions 

for  comparative   negligence   in    the  amount   of  $1,658.27. 

SAN  FRANCISCO  WATER   DEPARTMENT  from  miscellaneous   debtors  in 

the  amount   of   $1,772.53   and   write-off   compromise  reductions 

for  comparative   negligence   in   the  amount   of  $354.66. 

BUREAU  OF  LIGHT,    HEAT  &   POWER   from  miscellaneous   debtors  in 

the  amount   of  $8,925.47. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JULY  23Wgi 


ACTtNQ  ^'^'^'"^'T.Vi  Public  Utilities  Commission 


X 1- 


PUBLIC  UTIUITIES  COMMISSION 

crrv  AND  COUNTY  OF  SAN  FWANC1SCO 

RESOLUTION  No.  


RESOLVED,    That    this  Commission   on   the   recommendation   of  the 
General  Manager   of   Public   Utilities,    Department   Managers  and 
the   City   Attorney,    hereby   approves   collection   of  charges  for 
damages   for    the   Fiscal   Year    1988-1989  against   the  following: 


SAN  FRANCISCO  WATER  DEPARTMENT  from  miscellaneous  debtors 
the  amount  of  $42,396.07  and  write-off  compromise  reducti 
for   comparative   negligence   in   the  amount   of  $6,633.64. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,  ,  JULY     23  1991 

at  Its  meeting  of   ^  y   


PUBLIC    UTILITIES  COIMMISSION 

CITTT  AMD  COUI^TV   OF   aAN  rRANCIACO 


RESOLUTION  No  


RESOLVED,   that  the  Conunission  accepts  the  work  performed 
under  Water  Department  Contract  No.    2063,   Repaving  of  Street 
and  Sidewalk  Openings  for  the  San  Francisco  Water  Department 
for  the  Fiscal  Year  ending  June  30,   1991,   as  satisfactorily 
completed;   approves  Debit  Contract  Modification  No.   10  in  the 
amount  of  $111,811.50  and  authorizes  final  payment  in  the 
amount  of  $192,336.65  to  the  Contractor,   Stacy  and  Witbeck, 
Inc.,  Nationwide  Construction  Co.,   Inc.   and  West  Bay  Equipment, 


AJV, 


]  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Corr^^r^ission 
at  its  m«/m£  of^        JULY        23  1991 


XCT^fi(^'CTetary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,  The  organization  California  Trout  has  filed  an 
administrative  complaint  against  the  San  Francisco  Water 
Department,  which  alleges  in  part  that  the  SFWD  diverts  water  in  an 
unreasonable  manner  from  Calaveras  Reservoir  on  Calaveras  and 
Alameda  Creeks ;  and 

WHEREAS,  The  SFWD  desires  to  assess  the  reasonableness  of 
delivering  a  portion  of  the  waters  stored  in  Calaveras  Reservoir 
using  the  streambeds  of  Calaveras  and  Alameda  Creeks  for  the 
purpose  of  establishing  a  trout  fishery,  and  the  feasibility  of 
recapturing  this  water  in  the  Sunol  Valley  for  consumptive  use, 
thereby  creating  instream  benefits  while  preserving  existing  water 
supplies  for  domestic  purposes;  and 

WHEREAS,  A  number  of  outstanding  issues  in  the  Alameda  Creek 
watershed  warrant  the  hiring  of  a  consultant  to  provide  a  basis  for 
future  water  supply  and  land  use  planning  including  the  impact  of 
additional  quarry  leasing  on  water  supply  operations,  development 
of  plans  for  future  disposition  of  the  Sunol  Valley,  delivery  of 
reclaimed  water  to  SFWD  lessees  currently  using  potable  water  for 
irrigation  purposes  and  the  feasibility  of  conjunctively  using  the 
Livermore  Valley  ground  water  basin  to  store  water  in  wet  years; 
and 

WHEREAS,  The  SFWD  has  prepared  a  Request  for  Proposals  for  a 
consultant  to  perform  a  study  which  addresses  all  of  the  above 
issues;  and 

WHEREAS,  The  funds  have  been  budgeted  in  the  1991-92  Capital 
Improvement  Program  for  the  $200,000  estimated  cost  of  the  first 
phase  of  the  study;  now,   therefore,   be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the 
General  Manager  of  the  San  Francisco  Water  Department  to  advertise 
and  circulate  a  Request  for  Proposal  for  a  water  resources  study  of 
the  Alameda  Creek  watershed  and  selection  of  a  qualified 
consultant . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  b^the  Public  Utilities  Commission 


at  its  meeting  of 


mi  23  1991 


/^Ufi^cretary,  Public  Utilities  Commission 


PUBUC  UTILITIES  COMMISSION 

crrv  AND  COUNTY  of  san  francisco 


RESOLUTtON  No.   


WHEREAS,  Under  Resolution  No.  90-0442,  the  Public  Utilities  Commission 
authorized  the  San  Francisco  Water  Department  General  Manager  to  amend  the 
Professional  Services  Agreement  with  Camp,  Dresser  and  McKee,  Inc.  for  Water 
Quality  Planning  Studies,  to  include  the  performance  of  the  Hetch  Hetchy  Water 
Treatment  Plant  Siting  Study  and  the  San  Francisco  Water  Department  Pilot  Plant 
Rehabilitation;  and 

WHEREAS,  Due  to  the  lead  time  associated  with  the  procurement  of  a  mobile 
enclosure  for  the  City  selected  pilot  plant  enclosure  alternative,  the 
completion  date  of  the  Agreement  needs  to  be  extended;  now,  therefore  be  it, 

RESOLVED,  That  the  General  Manager  of  the  San  Francisco  Water  Department  is 
hereby  authorized  to  execute  Amendment  No.  2  to  the  Professional  Services 
Agreement  with  Camp,  Dresser  and  McKee,  Inc.  for  Water  Quality  Planning  Studies 
extending  the  completion  date  of  the  Agreement  to  October  31,  1991. 


/  hereby  certify  that  the  foregoing  resolution  was  adopTkd  by  the  Public  Uglifies  Commission 
at  its  meeting  of  JULY  2.'^ 


>\CTING  ■^^'^'■^^TV'  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  

WHEREAS,    Under    San    Francisco    Municipal    Railway    Contract    No  MR-892 
Improvements  are  to  be  performed  at  the  Scott  and  Harrison  Street  Facilities' 
and 

WHEREAS,  On  January  22,  1991,  the  Public  Utilities  Commission  authorized 
bid  call  for  Contract  No.  MR-892,  Scott  Facility  Add-on;  and 

WHEREAS,  On  March  28,  1991,  the  Public  Utilities  Commission  received  bids 
for  the  subject  contract;  and 

WHEREAS,  PUC's  Director  of  Contract  Compliance  has  determined  Schram 
Construction,  Inc.  to  be  a  non  responsive  bidder  due  to  its  failure  to  exercise 
good  faith  efforts  to  meet  the  affirmative  action  requiremets  specified  in  the 
contract;  and 

WHEREAS,  PUC's  Director  of  Contract  Compliance  has  determined  San  Luis 
Construction,  Inc.  having  met  the  contract  affiramtive  action  requirements,  to 
be  the  lowest  responsive  bidder;  and 

WHEREAS,  Award  of  this  contract  to  be  San  Luis  Construction,  Inc.  was 
scheduled  to  be  acted  upon  by  the  Public  Utilities  Commission  on  May  14  1991- 
and  J      y  t 

WHEREAS,  In  accordance  with  UMTA  guidelines  and  PUC  Protest  Procedure  all 
bidders  were  notified  on  May  7,  1991,  of  the  proposed  award  and  issued  copies  of 
the  PUC  UMTA  Protest  Procedure;  and 

WHEREAS,  Thereafter,  a  protest  was  received  from  the  low  bidder,  Schram 
Construction,  Inc.;  and 

WHEREAS,  PUC's  Director  of  Contract  Compliance  subsequently  determined 
Schram' s  protest  to  be  without  merit  and  again  recommended  award  of  this 
contract  to  San  Luis  Construction,  Inc.;  and 

WHEREAS,  In  order  to  resolve  the  protest  received  and/or  to  implement 
Disadvantage  Business  Enterprise  (DBE)  Goals  the  Public  Utilities  Commission  was 
unable  to  award  the  contract  to  the  lowest  responsive  bidder  within  60  days 
following  receipt  of  bids;  and 

WHEREAS,  Section  6.1  of  the  Administrative  Code  requires  that  award  of  a 
contract  be  made  not  later  than  60  days  after  receipt  of  bids  unless  the  time 
for  letting  such  contract  be  extended  by  resolution  of  the  Board  of  Supervisors 
upon  recommendation  of  the  Department  Head,  Board  or  Commisson  responsible  for 
such  award;  and 

WHEREAS,  This  Commission  requested  the  Board  of  Supervisor's  approval  to 
extend  the  time  for  award  of  Muni  Contract  MR-892,  Scott  Facility  Add-on;  and, 
now,  therefore  be  it 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31,  Section 
31.22  (a)  of  the  San  Francisco  Administrative  Code,  this  project  is  hereby 
determined  to  be  categorically  exempt  from  the  California  Environmental  Quality 
Act  under  Class  1(b)  as  set  forth  in  the  permanent  1  ist  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission  on  August  28,  1980,  and  April 
16,  1981;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Municipal 
Railway  Contract  No.  MR-892,  Scott  Facility  Add-on,  in  the  amount  of  $95,649.30 
for  the  Base  Bid  and  Additive  Alternative  to  San  Luis  Construction,  5739  Mission 
Street,  San  Francisco,  CA  94112,  subject  to  the  approval  of  the  Board  of 
Supervisors  of  an  extension  of  time  to  award. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by/the  Public  Utilities  Commission 
at  its  meeting  of   JULY       23  1991, 


Secretary,  Public  Utilities  Commission 
ACTING 


San  Francisco  Water  Department 


MEMORANDUM 


DATE: 


July  26,  1991 


TO: 


Thomas  J.  Elzey 

General  Manager,  Public  Utilities  Commission 


FROM: 


Gregory  Tom 

Deputy  General  Manager 


Monthly  Report  of  June  Activities 


SUBJECT: 


OPERATIONS 


Storage.    The  month-end  status  of  local  storage  reservoirs  is  shown  on  the 
accompanying  Figure  1.    The  storage  levels  in  the  Peninsula  Division 
reservoirs  at  the  end  of  June  amounted  to  18.1  million  gallons  or  61%  of 
capacity.    For  the  Suburban  system  as  a  whole,  storage  amounted  to  33.7 
million  gallons  and  43X  of  capacity  compared  to  38.1  million  gallons  or  49%  of 
capacity  at  the  same  time  last  year. 

Production.    Water  supplied  by  Hetch  Hetchy  and  the  production  of  local  water 
treatment  plants  are  shown  on  the  accompanying  Figure  2. 

Consumption.    Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  Figure  3. 


Conferred  with  representatives  from  CH2M  Hill  about  providing  technical 
assistance  in  formulating  SCADA  RFP.    They  have  had  extensive  background  in 
design  and  construction  of  instrumentation  and  controls  systems.  Chi-Yu, 
Staff  Engineer,  Water  Supply  Division  and  Mickey  Heo,  Resources  and  Planning 
Section,  will  be  coordinating  the  initial  efforts  of  this  project.    This  long 
awaited  project  is  finally  getting  off  the  ground. 

Lake  Merced 

Consulted  with  City  Attorney's  Office  about  disposition  of  State's  Regional 
Water  Quality  Control  Board's  order  to  address  lead  problem  in  Lake  Merced. 
Will  schedule  meeting  with  Recreation  and  Park  Department  to  coordinate 
efforts  to  seek  resolution.    At  minimum,  we  will  have  to  control  all  input  of 
lead  to  Lake  Merced  and  submit  plan  to  Control  Board  for  approval. 


DEPARTMENT  ACTIVITIES 


SCADA  RFP 


BAWUA  Meeting 


Final  preparations  are  being  completed  for  open  discussion  session  of  future 
water  supply  assurance  for  Suburban  customers.    A  total  of  seventeen  (17) 
participants  will  meet  at  the  Sunol  Golf  Clubhouse  on  August  6,  1991  to 
discuss  long  range  planning  for  water  supply  development  for  the  Department. 
The  firm  CH2M  Hill  will  act  as  facilitator  and  recorder  of  the  session. 

South  Bay  Aqueduct 

Water  purchases  continue  to  flow  into  San  Antonio  Reservoir  through  the 
upgraded  turnout  (100  cfs).    The  second  turnout  is  in  progress  and  will  allow 
for  completion  of  transfers  within  designated  schedules.    Contractual  work, 
along  with  permits  and  construction  plan  approvals  are  concurrently  being 
processed  with  DWR  as  water  is  delivered. 


-2- 


Water  Supply 


1.  Hetch  Hetchy  water  import:    An  average  of  70.5  million  gallons  per  day 
CMGD)  for  the  month  of  June. 

2.  Sunol  Valley  Filtration  Plant  treated  126.6  MGD. 
San  Andreas  Filtration  Plant  treated  28.0  MGD. 

3.  Consumption  (MGD  average): 

June  1991  -  226.8)  14.6  percent  less 

June  1990  -  265.5) 

June  1991  -  226.8)  36.1  percent  less 

June  1977  -  355.1) 

12  months  preceding 

July  1.  1991  -  212.5  15.6  percent  less 

July  1.  1990  -  251.9 

4.  Storage  (million  gallons)  as  of  July  1: 


1990 


1991 


Increase 
-  Decrease 


%  Full 
Capaci  ty 


Alameda  Div.  (Capacitv  48.014) 


18.210 


15.607 


2.603 


33 


Peninsula  Div.  (Capacitv  29.783) 


19.882 


18,063 


1,819 


61 


Total  (Maximum  Capacity  77.797) 


38.092 


33.670 


-  4.422 


43 
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CONTINUING  PROGRAMS 


Leases  and  Permits.  The  lease  payments,  royalties  or  percentage  of  revenue 
received  during  the  month  of  June  from  accounts  listed  below  are  as  follows: 

Santa  Clara  Sand  and  Gravel  $41,632.21 

Sunol  Golf  Course  35,220.60 

Crystal  Springs  Golf  Course  27.166.19 

Mission  Valley  Rock  57,084.44 


Flushing.    Water  main  flushing  will  be  done  on  an  as-needed  basis. 


0005D 
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FIGURE  1 
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CITY  MAINS  S.F.W.D. 

JUKE  1991 

MO.  YR.  PREP.    BY:  J.  PELAYO 


WD  : 

CONTRACT  : 
NUMBER  : 

PROJECT  : 

EST.  : 
LENGTH  : 
(Feet)  : 

ESTIMATED  : 
COST  : 
(?)  : 

PERCE 
COMPI 

PERIOD  : 

;nt  : 

.ETE  : 
TOTAL  : 

Scheduled 
Completion 

of  Plans 
and  Specs. 

REMARKS  : 

^^D-2042  : 

12-INCH  D.I.  Main  in  : 
The  Embarcadero  and  : 
King  Street  between  ; 
Third  Street  and 
Townsend  Street 

3,160  : 

445,000  . 

0  : 

95  : 

SEPT. ,  1991 
(SCHEDULE 
REVISED  BY 
DPW) 

Feeder  Main  : 
( Installation: 
under  DPW  : 
contract)  : 

WD-2064 

36-INCH  Main  in 
Dolores  Street  -  San 
Jose  to  25th  Street; 
25th  Street  -  Dolores 
to  Sanchez;  Sanchez 
Street  -  25th  to  22nd; 
22nd  Street  -  Sanchez 
■to  Castro. 

7,800  ■ 

100, 000* 

*  ENC 

5 

3INEERING 

60 
DESIGN 

NOV. ,  1991 
(Revised) 

ONLY 

Feeder  Main  : 
to  complete  : 
Sunset  Loop  : 

I         ^  n  A 

•  nu-2072 

:12-IN.,    8-IN.    &  6-IN. 
:Main  and  Hydrants  in 
:the  Embarcadero,  Markei 
:to  Folsom  Street 

:  500 
: 

150,000 

:  10 

10 

JULY ,    199  2 

:  Mains  and  : 
:  Hydrants  : 
:   Relocation  : 
:  UEB  Muni  : 
:  Turnaround  : 
:   Project  : 

:^D-2074 

:8-INCH  D.I.   Main  Ins- 
:tallation  in  Post 
:  Street  between  Gough 
:and  Scott  Streets 

:  3,800 

:  760,000 

:  0 

:  95 

:  JULY,  1991 
:  (Revised) 

:  Main  : 
:  Replacement  : 

MONTHLY     STATUS  REPORT 
CITY  MAINS 


JUNE 


1991 
YR. 


PREP.  BY: 


Page  2  of  4 
S.F.W.D. 

J.  PELAYO 


WD 

;  CONTRACT 
NUMBER 


PROJECT 


EST. 
LENGTH 
(Feet) 


ESTIMATED 
COST 
($) 


:         PERCENT  : 
:         COMPLETE  : 

Scneduiea  : 
Completion  : 
of  Plans  : 
and  Specs.  : 

REMARKS 

:   PERIOD  : 

TOTAL  : 

:       20  : 

100  : 

JUNE,   1991  : 

Main 

Replacement 

:       15  : 

60 

AUG.,  1991 
(Revised) 

Main 

Replacement 

:  10 

90 

JULY,  1991 
(Revised) 

.  Main 

:  Replacement 

:  10 

45 

:   AUG.,  1991 
:  (Revised) 

:  Main 

:  Replacement 

:  5 

:  15 

:  OCT.,  1991 

:  Main 

:  Replacement 

't  40 

:  100 

:   JUNE,  1991 

:  Main  Exten- 
:   sion  Develo- 
:   per  Project 

8-INCH  D.I.  Main  Ins- 
tallation in  Various 
Locations  at  Rivera 
and  Pacheco  Streets, 
35th,    37th,    39th,  41st 
and  42nd  Avenues 


5,300 


640, 000 


:WD-2085 


8-INCH  D.I.  Main  Ins- 
tallation in  Geary 
Street  between  Jones 
and  Kearny  Streets 


3,550 


632,000 


:*'D-2089  :  12-INCH  and  B-INCH  D.I 
;  :Main  in  Powell  and 

: Mason  Streets 

"^^-2093     : 6-INCH  D.I.  Main  in 
: Perry ,  St  i 1 Iman , 
:Freelon,  Welsh  and 
:  other  Streets 


2  , 100 


5,610 


336, 000 


673 ,000 


'--2097  : 8-INCH  D.I.  Main  in 
: Front ,  Broadway  and 
: Davis  Streets 

:  6-INCH  D.I.  Main  in 
:  Bacon  and  Yale  Streets 


2,780 


700 


525,000 


84 , 000 


:JNE  1991 
HO.  YR. 
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PREP.   BY:  J.  PELAYO 


WD  : 

CONTRACT  : 
NUMBER  : 

PROJECT  : 

EST.  : 
LENGTH  : 
(Feet)  : 

ESTIMATED  : 
COST  : 
($)  : 

PERCI 
COMPI 

PERIOD  : 

:nt 

jETE 
TOTAL 

Scheduled 
Completion 

of  Plans 
and  Specs, 

REMARKS 

12-INCH  D.I.  Main  in  : 
Medical  Road  : 

2,250  : 

270, 000 

0 

60 

Inactive 
Delayed  by 
Developer 

Main 

Extension 
UC  Medical 
project 

6-INCH  D.I.  Main  in 
Hallaia  and  Brush  Place 

490 

82 , 000 

0 

60 

JULY,  1991 
Inactive 
Delayed  by 
Developer 

Main 

Replacement 

Developer 

Project 

t  u  y  y 

8 -INCH  D  I     Main  in 
China  Basin  Street  fror 
3rd  Street  main  to  600 
feet  esterly. 

8-INCH  D.I.  Main  in 
: Spruce  and  Laurel 
: Streets ,   Euclid  and 
:Manzanita  Avenues  and 
:Mayfair  Drive  in  the 
: Laurel  Heights  area. 

600 

n 

4,400 

0 

1  u 

80 

J  u 

SEPT. ,  1991 
(Revised) 

Main 

Replacement 
Main 

Replacement 

■^^-2100 

:  8-INCH  Ductile  Iron 
:Main  in  Treat  Street 
: between  2  0th  street 
:and  2  6th  Street 

:  3,450 

:  501,000 

5 

10 

.    DEC. ,  1991 

Main 

Replacement 

i  MONTHLY     STATUS     REPORT  Page  4  of  4 

CITY  MAINS  S.F.W.D. 

JUNE  1991 

MO.  YR.  PREP.   BY:         J.  PELAYO 


:      WD  : 
:  CONTRACT  : 
:  NUMBER  : 

PROJECT  : 

EST.  : 

LENGTH  : 
(Feet)  • 

ESTIMATED  ' 
COST 
($) 

PERCENT 
COMPLETE 

bcneauied 
Completion 

of  Plans 
and  Specs. 

REMARKS  : 

PERIOD  • 

TOTAL 

;  WD-2101  : 

8-INCH  D.I.  Main  in 
Green  Street  between 
Kearny  Street  and 
Taylor  Street.  Taylor 
Street  between  Green 
Street  and  Lombard  Str« 

3,780 

set 

851, 000 

5 

10 

DEC,  1991 

Main  : 
Replacement  : 

: 

6-INCH  D.I.   Main  in 
Tehama  Street,   West  of 
Second  Street 

120 

50, 000 

40 

45 

AUG.,  1991 

Main  : 
Replacement  : 

:  WD-2103 

.16-INCH  D.I.  Main  in 
:Valencia  Street  betweei 
: Market  and  16th  Street 

:  2,850 
1 

730, 000 

5 

5 

JAN.,  1992 

Feeder  Main  : 
Replacement  : 

: Hydrant  on  Bayshore 
: Boulevard  at  Silver 
: Avenue 

:  20 

:  6,030 

20 

20 

.   AUG.,  1991 

Hydrant  : 
Relocation  : 
Cal .  Trans .  : 
Fwy  Retrofit: 
Project  : 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 

ART  AGNOS, 
Mayor 

THOMAS  J.  ELZEY, 
Gsnoral  Managar 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 

HETCH  HETCHV 
WATER  AND  POWER 

SAN  FRANCISCO 
WATER  DEPARTMENT 


August?,  1991 


NOTICE  OF  FXRCIJTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will 
meet  in  executive  session  on  an  attomey-chent  matter  on  Tuesday,  August  13,  1991,  at 
1:45  p.m.,  in  Room  287,  City  Hall,  San  Francisco,  California,  to  consider  pending 
litigation  in  the  matter  of  leffery  Tripp  v.  Citv  and  County  of  San  Francisco.  Superior 
Court  No.  881-551,  in  accordance  with  Government  Code  Section  54956.9(a). 


Secretary 


cc:     Members,  PUC 
Thomas  J.  Elzey 
George  Krueger 


0066L 


287  CITY  HALL  -  SAN  FRANCISCO,  CALIFORNIA  94102  -  (415)  554-7316  •  FAX  (415)  554-7470 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,   City  Hall 
2:00  P.M. 
August   13,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.   Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Eng  ineer  ing  and 
Construction  Management 


Water  Department 


Financial  Management 


Inf orma t ion  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


91-141 


Call   to  Order:      2:10  P.M. 


Present:     President  Sherri  Chiesa,  Vice  President  Gordon  Chin, 
Cominissioner  H.   Welton  Flynn 

Excused:     Commissioner  Arthur  v.  Toupin 


On  motion  of  Chin,  seconded  by  Flynn,  the  Minutes  of  regular  meeting 
of  July  23,    1991  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
the  Public  Utilities  Commission, 


******************* 


RESOLUTION 
NO. 

On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted  in  Executive  Session: 

91-0271       FM        Approving  settlement  of   litigation  Jeffery  Allen 

Tripp  V.   City  and  County  of  San  Francisco,   et  al., 
Superior  Court  Case  No.  881-551. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0272       FM         Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $18,500.00. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 

On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0273       GM        Accepting  on  behalf  of  the  City  and  County  of  San 
Francisco  the  gift  of  a  public  address  (sound) 
system  for  use  in  Room  282,   City  Hall,   having  a 
market  value  of   less  than  $1,500. 

VOTE:     Ayes  -  Chiesa,  Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0274       WD         Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2065,    12-Inch  Ductile  Iron  Main  Installation  in 
Lombard,   Powell,   Union  and  Stockton  Streets  from 
Jones  and  Green  Streets,    in  the  net  amount  of 
$347,720  to  P  &  J  Utility  Co.,   San  Francisco,  CA, 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 
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On  motion  of  Flynn ,  seconded  by  Chin,  the  fol lowing 
resolution  was  adopted: 

91-0275       WD         Approving  the  plans   and  specifications  as  prepared 
and  recommended  by  staff,    and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2079,    8-Inch  Ductile  Iron  Main  Installation  in 
Rivera  Street,    38th  to  41st  Avenues,    and  various 
locations  on  Pacheco  Street,    and  35th,   37th,  39th, 
41st  and  42nd  Avenues. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,    seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0276       MR         Accepting  the  work  performed  under  San  Francisco 
Municipal  Railway  Contract  No.  MR-875,   No.  14 
Mission  Line  Overhead  Reconstruction,  as 
satisfactorily  completed;   approving  Debit  Contract 
Modification  No.    5  in  the  amount  of  $21,045.57; 
authorizing  an  extension  of  time  of  28  calendar 
days;   and  authorizing  final  payment  in  the  amount  of 
$205,000  to  the  Contractor,   Kingston  Constructors, 
Inc . 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,    seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0277       MR         Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-ia39,   Curtis  E.   Green  Light  Rail  Facility,  Geneva 
Site  -  Maintenance  Building,   Paint  Booth  Fans 
Modification. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin ,  the  fol lowing 
resolution  was  adopted: 

91-0278       MR         Designating  Tuesday,   September  10,    1991  at  2:00  p.m. 

in  Room  282,   City  Hall,   San  Francisco,   CA,    as  the 
date,   time,   and  place  for  a  hearing  by  the  Public 
Utilities  Commission  for  considering  amendments  to 
the  Municipal  Railway  Fare  Schedule  pertaining  to 
Regional  Transfer  Agreements. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0279       WD         Designating  Tuesday,   October   8,    1991,    at   2:00  p.m., 
in  Room  282,   City  Hall,   San  Francisco,   CA  and 
Tuesday,   October   15,    1991,    at   7:00  p.m.,    at  a 
location  to  be  determined,    as  the  date  and  time  for 
public  hearings   to  consider   a  per  capita  rationing 
plan  for  San  Francisco. 

VOTE:     Ayes   -  Chiesa,    Chin,  Flynn 


91-143 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,   for  the  month 
of  June,  1991. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

Requesting  the  Board  of  Supervisors '    approval  to 
contract  uniformed  security  guard  services  for  the 
Public  Utilities  Commission  for  Fiscal  Year  1991/92. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

Approving  Amendment  No.   3  to  the  agreement  with  the 
State  Department  of  Water  Resources  to  increase 
funding  for  the  San  Antonio  Turnout  to  cover  design 
and  construction  changes  totalling  $250,000,   for  a 
total  project  amount  not-to-exceed  $950,000. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Water 
Department  to  enter  into  a  temporary  operating  and 
maintenance  agreement  with  the  State  Department  of 
Water  Resources   (DWR)   for  a  temporary  connection  at 
the  Sunol/Blowof f  Turnout. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Chin,   seconded  by  Flynn,    the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Hetch  Hetchy 
Water  &  Power  to  execute  a  Natural  Gas  Supply 
Agreement  with  the  State  of  California  for  the 
purpose  of  purchasing  natural  gas  from  August  1 , 
1991  through  June  30,  1993. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 

On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

Authorizing  the  Di rector  of   Property  and  the  General 
Manager  of  Hetch  Hetchy  Water  &  Power  to  grant  two 
access  easements  in  the  County  of  San  Joaquin  to 
Connolly  Ranch,   Inc.   for  $5,000  for  pedestrian  and 
vehicular   ingress  and  egress. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 
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On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0286       HH         Authorizing  the  General  Manager  of  Hetch  Hetchy 

Water  &  Power  to  negotiate  and  execute  Modification 
No.    1  to  the  agreement  with  Bookman-Edmonston 
Engineering  and  to  negot iate  and  execute  a  separate 
agreement  with  Manna  Consultants  to  increase  their 
funding  by  $100,000  and  $50,000  respectively  for 
this  fiscal  year  for  computer  modeling  and 
hydro  logical  analysis. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Chin,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

91-0287       MR         Directing  the  Municipal  Railway  to  implement  changes 
in  Owl  service  between  the  hours  of   1:00  a.m.  to 
5:00  a.m.;   authorizing  partial  discontinuance  of 
service  on  the  J-CHURCH,   K-INGLESIDE,  N-JUDAH, 
15-THIRD,    31-BALBOA,    4 5-UNION/STOCKTON ,    and  90-OWL 
lines;   and  establishing  service  at  30-minute 
intervals  on  the  L-TARAVAL,   N-JUDAH,  5-FULTON, 
14 -MISSION,    2 2 -FILLMORE,    2  4 -DIVISADERO ,    3 8 -GEARY, 
90-OWL,    and  92-OWL  lines. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0288       MR         Rejecting  all  bids  for  San  Francisco  Municipal 
Rai Iway  Contract  No .  MR- 103 4 ,   Procurement  and 
Installation  of  an  Advanced  Train  Control  System. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


On  motion  of  Chin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

91-0289       UEB       Approving  an  extension  to  the  existing   lease  of 

37,805  sguare  feet  of  office  space  at   1155  Market 
Street  for  a  term  of  5  years,   commencing  on 
September  1,    1991  for  the  Utilities  Engineering 
Bureau  and  Hetch  Hetchy  Water  S<  Power. 

VOTE:      Ayes   -  Chiesa,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0290       FM        Authorizing  the  General  Manager  of  Public  Utilities 
to  extend  Muni's  participation  in  the  following 
regional  transfer  agreements:     1)   BART  Plus  Pass;  2) 
BART  Plus  Premium  Pass;   3)   Golden  Transit  Bus 
Service/Muni  Transfer  Sticker ;   4 )  AC  Transit 
Transbay/Muni  Transfer  Sticker ;   5)   BART/Muni  Cash 
Transfers;   6)  Vallejo  Ferryboat  Service;   7)  Golden 
Gate  Ferry  Transfers;   and  8)  AC  Transit/Oakland- 
A lamed a  Ferry/Muni ,   under  the  terms  stipulated  in 
the  Municipal  Railway  Fare  Schedule,   effective  from 
July  1,  1991. 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 
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On  mot  ion  of  Flynn ,  seconded  by  Chin ,  the  fol lowing 
resolution  was  adopted: 

91-0291       PM         Honoring  and  commending  Keith  E.   Bunch  for  his  many 
outstanding  accomplishments  over  19  years  of 
dedicated  service  to  the  people  of  the  City  and 
County  of  San  Francisco;    and  extending  best  wishes 
for  a   long  and  happy  future  on  the  occasion  of  his 
retirement . 

VOTE :     Ayes  -  Chiesa ,   Chin,  Flynn 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted  in  Executive  Session: 

91-0292  Approving  settlement  of   litigation  Hong,   et  al.  v. 

City  and  County  of  San  Francisco,   et  al.,  Superior 
Court  No.    849-492,   and  Bauer,   et  al.   v.   City  and 
County  of  San  Francisco,   et  al.,   Superior  Court  No. 
850-444  . 

VOTE:     Ayes  -  Chiesa,   Chin,  Flynn 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commiss  ion . 

******************** 

Announcement 

President  Chiesa  announced  that  the  Commission  met  in  Executive 
Session  on  August  13,   1991  and  approved  the  settlement  of  Jeffery 
Allen  Tripp  v.   City  and  County  of  San  Francisco,   et  al,  Superior 
Court  Case  No.  881-551. 


******************** 


Resolution  No.   91-0287  --  Directing  the  Municipal  Railway  to 
implement  changes   in  Owl  service  between  the  hours  of  1:00  a.m.  to 
5:00  a.m.;   authorizing  partial  discontinuance  of  service  on  the 
J-CHURCH,    K-INGLESIDE,    N-JUDAH,    15-THIRD,  31-BALBOA, 
45-UNION/STOCKTON,    and  90-OWL  lines;   and  establishing  service  at 
30-minute   intervals  on  the  L-TARAVAL,    N-JUDAH,    5-FULTON,  14-MISSION, 
22-FILLMORE,    24 -DI VI SADERO ,    38-GEARY,    90-OWL,    and  92-OWL  lines. 


Mr.   Peter  Straus,   Director  of  Planning,   Municipal  Rai Iway ,   gave  a 
presentation  on  the  proposed  revision  of  the  Municipal  Railway's  Owl 
services  between  the  hours  of   1:00  a.m.    and  5:00  a.m.     He  stated 
that  the  current  proposal  to  modify  the  Owl  service  was  initiated 
basically  because  of  the  electrification  of  the  31-BALBOA  line  from 
a  diesel  coach  to  a  trolley  coach  line.     Upon  examination,  staff 
found  that  the  3 1-BALBOA  Owl  service  had  very  light  ridership  and 
was  the  most  lightly  travelled  Owl  line.     Consequently,   this  led 
staff  to  study  the  Owl  service  structure  more  comprehensively  in  an 
effort  to  redistribute  Owl  service  to  cover  the  City  more  evenly, 
particularly  to  provide  better  service  in  the  outer  neighborhoods. 

Mr.   Straus  stated  that  staff  held  four  public  meetings  to  present 
the  proposal  for  Owl  service  revisions  to  the  public.     One  of  the 
main  concerns  expressed  by  the  public  was  that  half  hour  service  was 
ext remely  desirable  and  that  hourly  service  was  less  useful  to 
riders.     He  said  that  on  a  per  bus  basis,    the  half  hourly  Owl  lines 
were  used  more  f requent ly  than  the  hour ly  buses.     As  a  result,  staff 
reexamined  the  Owl  service  structure  and  decided  to  offer  half  hour 
service  on  all  the  lines. 
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Mr.   Samuel  R.   Ganczaruk  commented  that  his  neighborhood  was  affected 
by  the  proposed  Owl  service  changes.     He  highlighted  some  of  his 
objections  with  regard  to  the  Owl  service  revisions,  which 
included :      1)   dropping  the  N-JUDAH  line  f rom  lower  Haight  Street ,   2 ) 
the  lack  of  a  transfer  point  on  the  24-line,   3)   the  operation  of  the 
91-line,  which  in  his  opinion,  would  be  difficult  and  expensive  to 
operate  since  it  would  require  a  very  large  number  of  buses,    and  4) 
the  discontinuance  of  the  K-line. 

Mr.   Norman  Rolfe,    representing  San  Francisco  Tomorrow,    stated  that 
during  the  Owl  service  period  timed  transfers  were  not  being 
observed,    and  that  he  was  concerned  whether  this  proposal  would 
guarantee  that  timed  transfers  would  be  observed,     Mr.   Rolfe  urged 
the  Commission  to  consider  improving  street  supervision  and  driver 
training  in  order  to  make  sure  the  drivers  would  wait  for  their 
connections . 

Mr.  Marvis  J.   Phillips  spoke  in  opposition  to  the  discontinuance  of 
the  31-BALBOA  line.     As  a  result  of  this  change,   senior  citizens  and 
handicapped  passengers  using   late  night  Owl   service  would  be  forced 
to  walk  through  the  tenderloin  neighborhood  to  take  the  5-line. 

Mr.   David  Pilpel  echoed  several  of  Mr.   Samuel  R.  Ganczaruk's 
comments.     Mr.   Pilpel  stated  that  the  connection  at  West  Portal  was 
currently  operating  on  time  but  was  concerned  that  delays  would 
result  from  the  proposed  revisions  to  Owl  service.     Additionally,  he 
was  of  the  opinion  that  the  91-line  was  too  long  and  that  the  buses 
would  have  difficulty  in  maintaining  their  schedules  thus  affecting 
the  timed  transfer  system.     Mr.   Pilpel  said  that  additional  effort 
should  be  made  to  insure  that  operators  stay  on  schedule,  especially 
during  Owl  service. 

Mr.   Straus  stated  that  in  staff's  earlier  proposal  the  91-line  was 
not  considered.     But  after  several  public  meetings,   the  public 
expressed  a  desire  for  half  hourly  service  which  was  reflected  by 
the  patterns  of   ridership  observed  by  staff.     Also,   due  to 
constraints  of  constant   resources,   there  were  no  new  resources  to 
put  into  the  proposed  package  of  Owl  services.     He  said  that  by 
through  routing  the  pieces  of  the  91-line,   staff  was  able  to  save  a 
bus  over  operating  the  pieces  separately  and  that  made  half  hour 
service  feasible. 

With  respect  to  timed  transfers,    staff's  experience  was  that  most  of 
the  timed  transfers  that  presently  are  made  do  tend  to  work.  He 
stated  that  t imed  connections  will  be  offered  at  several  major 
transfer  points  during  the  Owl  service  period  to  enable  easier 
transfers  between  lines. 

The  principle  of  discontinuing  service  on  the  31-BALBOA  Owl   line  was 
discussed  with  the  Municipal  Railway  Elderly  and  Handicapped 
Advisory  Committee  and  they  had  no  objection  to  discontinuing 
service  on  the  31-BALBOA  Owl   line.     Mr.   Straus  noted  that  the  issue 
of  handicap  accessibility,    in  general,  was  also  discussed  with  the 
Committee.     He  said  that  staff  was  presently  exploring  various 
options  to  maintain  accessibility  on  the  31-line, 

Commissioner  Chin  asked  what  priorities  would  rank  the  highest  if 
additional  resources  were  available  during  the  Owl  service  periods . 

Mr .   Straus  responded  that  the  highest  priority  would  be  to  implement 
the  half  hourly  service.     Also,   he  said  he  would  like  to  have  an 
additional  bus  to  guarantee  the  viability  of  the  91-line,   whether  it 
would  be  an  additional  bus  to  put  more  time  in  the  schedule  or  to 
break  the  route  apart.     He  further  stated  that  to  use  resources  to 
continue  service  on  the  3 1 -BALBOA  would  be  of   low  priority  since  the 
ridership  during  Owl  service  periods  was  very  low. 
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On  motion  of  Commissioner  Chin,    seconded  by  Commissioner  Flynn, 
Resolution  No,    91-0287  was  adopted. 

President  Chiesa  requested  that  after  the  Owl  service  changes  have 
been  implemented,  staff  report  back  in  three  months  on  how  the  new 
structure  is  working. 


Public  Comments 


Mr.   David  Pilpel   requested  that  Muni  staff   respond  to  his  letters 
relating  to  passenger  service  reports  and  service  quality,  the 
31-BALBOA  electrification,    and  motor  coach  substitution  and  subway 
construction  delays . 

Mr.   Pilpel  commented  on  the  subway  construction.     He  stated  that  he 
was  concerned  about  closing  the  Church  and  Castro  stations  for  a 
10-day  period,  which  would  inconvenience  many  passengers,  especially 
during   rush  periods.     Since  Castro  is  a  major  boarding   location  he 
felt  that  the  construction  there  should  be  done  over  the  weekends 
when  passenger  inconvenience  is  minimized. 

Mr.   Pilpel  requested  an  updated  schedule  on  the  PUC  annual  report 
that  is  being  prepared . 

Mr.   Peter  Erlich,    a  Muni  Metro  streetcar  operator,   commented  on  the 
rash  of  vandalism  incidents  occurring  in  recent  months  along  the 
N-JUDAH  line,   particularly  in  the  vicinity  of  46th  Avenue  and 
Judah.     He  said  windows  were  regularly  being  kicked  out  of  the 
streetcars.     He  requested  an  increase  in  security,   particularly  in 
the  Ocean  Beach  area. 


Ms.   Leatrice  Remo  spoke  about  the  service  on  the  54-FELTON  Line  and 
the  difficulty  she  was  having  in  getting  to  her  graveyard  shift  job 
at  the  Bank  of  America.     She  said  she  previously  brought  this  matter 
before  Muni  and  the  Commission  but  the  problem  still  existed.  Some 
of  the  drivers  were  not   following  the  Silver  Terrace  Loop  route  as 
schedu led . 

Commissioner  Flynn  requested  Muni  staff  to  look  into  the  matter. 


Mr.   Samuel  R.   Ganczaruk  suggested  that  the  Commission  review  its 
consideration  of  the  91  Line  and  possibly  look  at  an  alternate 
crosstown  service,   particularly  operating  the  43-MASONIC  Line  24 
hours.     He  also  suggested  a  thorough  review  of  all  existing  and 
proposed  Municipal  Railway  services  to  ascertain  the  need  for 
projected  changes,    and  that  public  hearings  be  held  during  the 
calendar  year  1992  on  any  proposed  changes. 


******************* 


****************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


3 : 38  P.M. 


Romaine  A .  Boldr idge 
Secretary 
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CfTY  AND  COU^4TY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,    The  City  Attorney  has  recommended  that  the  litigation  entitled  Jeffery 
Allen  Tripp  v.  City  and  County  of  San  Francisco,  et  al..  Superior  Court  No.  881-551,  be 
settled  for  the  amount  of  $375,000:  and 

WHEREAS,    Such  settlement  is  in  the  best  interest  of  the  City  and  County  of  San 
Francisco;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  settlement  of  said  litigation  in  the  amount 
of  $375,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  AUGUST     i  3  19.91 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

orr  AND  COUNTY  OF  SAN  FHANCtacO 

RESOLUTtON  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated : 
None 

Litigated: 

Bong  Kyu  Kim  89-S-0245-1      $15,070.35        6-3        05-01-90     PI  $18,500.00 

S926-332  *ACP 

Judgment : 

None 


TOTAL  SETTLEMENT  (1)  $18,500.00 
*ACP=As  Court  Proof 

INDEX  632091  SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary.  Public  Utilities  Comnnssion 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


WHEREAS,  An  anonymous  donor  wishes  to  donate  a  public  address  (sound)  system  to 
the  City  and  County  of  San  Francisco  for  use  in  Room  282,  City  Hall;  and 

WHEREAS,   The  Pubhc  UtiUties  Commission  has  been  asked  to  accept  this  gift  on 
behalf  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,    Section  10. 1 16  of  the  Administrative  Code  of  the  City  and  County  of  San 
Francisco  provides  for  the  acceptance  of  gifts  where  the  market  value  does  not  exceed 
$5,000;  and 

WHEREAS,   The  market  value  of  this  gift  is  less  than  $1,500;  now,  therefore,  be  it 

RESOLVED,  That  the  Pubhc  Utihties  Commission  hereby  accepts  on  behalf  of  the  City 
and  County  of  San  Francisco  the  gift  of  a  pubhc  address  (sound)  system  for  use  in  Room 
282,  City  Hall,  having  a  market  value  of  less  than  $1,500. 


0106L 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiUties  Commission 
at  its  meeting  of  

AUGUST    ]  3  iqqi  ^  


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2055,  12- Inch  Ductile  Iron  Main  Instal lation  in 
Lombard,  Powell,  Union  and  Stockton  Streets  from  Jones  and  Green  Streets,  in 
the  net  amount  of  $347,720.00  to  P  &  J  Utility  Co.,  5739  Mission  Street,  San 
Francisco,  California  94112,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  AUGUST    13 1991 

at  Its  meeting  of 


Secretary,  Public  Utilities  Commission 


AOG:fmd 


Cmr  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


RESOLVED,  That  the  Publ ic  Uti 1 ities  Commi  ssion  does  hereby  note  that 
the  project  which  is  the  subject  of  this  resolution  has  been  determined  by  the 
Department  of  City  PI anni ng  to  be  categorical ly  exempt  as  Class  l{b)  project 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality 
Act;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  Bid  Call  as  follows: 
San  Francisco  Water  Department  Contract  No.   WD-2079,  8-Inch  Ductile 
Iron  Main  Install  at  ion  in  Rivera  Street,   38th  to  41st  Avenues,   and  various 
locations  on  Pacheco  Street,  and  35th,  37th,  39th,  41st  and  42nd  Avenues. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  AUGUST      13  1991 


Secretary,  Public  Utilities  Comr. 


JYB:fmd 


PUBLIC  UTiLirtES  COMMISSION 

CfTY  AND  COUNrV  Of  &AN  FRANCISCO 

RESOLUTION  No  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
San  Francisco  Municipal  Railway  Contract  No.  MR-875,  No.  14  Mxssion 
Line  Overhead  Reconstruction  as  satisfactorily  completed;  approves 
Debit  Contract  Modification  No.  5  in  the  amount  of  $21,04  5.57; 
authorizes  an  extension  of  time  of  28  calendar  days  due  to  delays 
caused  by  the  City ' s  Market  Street  Rail  reconstruction  project ; 
and  authorizes  final  payment  in  the  amount  of  $205 , 000.00  to  the 
Contractor,   Kingston  Constructors,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    13  1991 

at  Its  meeting  of  


f^^^      Secretary.  Public  Utilities  Commission 


t 


PUBLIC  UTILITIES  COMMISSION 

CtTt  AND  COUNTY  OF  SAN  FRANCISCO 

nESOLUTlON  Na  


WHEREAS,   under  Municipal  Railway  Contract  No.   MR-1039  the  modification 
of  the  paint  booth  fans  at  the  Geneva  Site  Maintenance  Building  of  the 
Curtis  E.  Green  Light  Rail  Facility  is  to  be  performed;  and 

WHEREAS,   Funds  are  available  for  this  work  in  the  Transit  Impact 
Development  Fee   (TIDE)    fund,   now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,   and  hereby  authorizes  Bid  Call  as 
follows: 

Municipal  Railway  Contract  No.  MR-1039 
Curtis  E.  Green  Light  Rail  Facility 
Geneva  Site  -  Maintenance  Building 
Paint  Booth  Fans  Modification 

and  be  it  further 

RESOLVED,   That  in  accordance  with  the  provisions  of  Class  1(a),    (b) , 
section  15101  of  the  Department  of  City  Planning  Guidelines  for  Categorical 
Exemptions,   this  project  qualifies  for  a  categorical  exemption. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  nm\ 


at  its  meeting  of 


Secretary,  Public  Utilities  Comnftssion 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTV  OF  SAN  FHANCISCO 


RESOLUTtON  No. 


RESOLVED,  That  this  Commission  hereby  designates  Tuesday,  September  10,  1991, 
at  2:00  p.m.  in  Room  282,  City  Hall,  San  Francisco,  as  the  date,  time,  and  place  for  a 
hearing  by  the  Pubhc  Utilities  Commission  for  considering  amendments  to  the  Municipal 
Railway  Fare  Schedule  pertaining  to  Regional  Transfer  Agreements,  including  the  BART 
Plus  Pass,  Caltrain/Peninsula  Commute  Service  Peninsula  Pass,  and  Samtrans/Muni  Bus  to 
Bus  Pass. 

RESOLVED,  The  proposed  changes  and  staff  report  which  pertain  to  the  requested 
amendments  to  the  Fare  Schedule  will  be  made  available  for  public  inspection  and  review 
on  Tuesday,  September  3,  1991  in  Room  287,  City  Hall,  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolu  tion  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  designates  Tuesday,  October  8, 
1991,  at  2:00  p.m.,  in  Room  282,  City  Hall,  San  Francisco,  CA  and  Tuesday,  October  15, 
1991,  at  7:00  p.m.,  at  a  location  to  be  determined,  as  the  date  and  time  for  public  hearings 
to  consider  a  per  capita  rationing  plan  for  San  Francisco. 


/  hereby  certify  that  the  foregoin^^^i^n  w^t^a^^i^ed  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AMD  COUNTY-   OF   SAN  FRANCIBCO 


RESOLUTION  No. 


WHEREAS .   under  the  authority  of  Charter  Section 
3.501.   the  General  Manager,   PUC  is  authorized  to  make  Non 
Civil  Service  and  Temporary  appointments  and  removals 
therefrom;  and 


WHEREAS,   such  appointments  and  removals  have  been 
ordered  by  the  General  Manager.  PUC;  and 


WHEREAS,   the  General  Manager,   PUC.   has  requested 
commission,   ratification  and  approval  of  such  appointments 
and  removals;   now  therefore  be  it 


RESOLVED,   the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  June.  1991. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST^,    i  J  1991 


Secretary,  Public  Utilities  Commimon 


.  g  —   --tm  U.9'  ' W 

PUBLIC  UTILITtES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


HHEREAS,  The  Public  Utilities  Commission  desires  to  provide  uniformed 
security  guard  services  for  the  protection  of  Public  Utilities  Commission 
properties;  and 

HHEREAS,  The  Public  Utilities  Commission  has  a  comprehensive  plan  for 
the  provision  of  security  services;  and 

WHEREAS.  The  Controller  has  determined  that  contracting  for  said 
security  services  with  an  outside  firm  is  more  economical  than  providing  these 
services  with  City  employees;  and 

WHEREAS.  Section  8.300-1  of  the  San  Francisco  Charter  allows  the 
Commission  to  contract  for  services  when  the  Controller  has  determined  it  to  be 
economical  and  the  Board  of  Supervisors  concurs  with  the  Controller's  findings; 
and 

WHEREAS.  Funding  is  available  in  Security  and  Protective  Services' 
contractual  service  budget;  now.  THEREFORE  be  it 

RESOLVED,  That  this  Commission  requests  the  Board  of  Supervisors 
approval  to  contract  security  guard  services  for  the  Public  Utilities  Commission 
for  1991-92. 


YA:lms/7143b 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    AUGUST    A  3  199T — 


Secretary,  Public  Utilities  Commission 


I 


PUBLIC  UTILiTlES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTrON  No  


WHEREAS,  This  Commission,  on  April  11,  1989,  approved  an  agreement  with 
the  California  Department  of  Water  Resources  for  construction  of  facilities  to 
allow  transfer  of  water  from  the  State's  South  Bay  Aqueduct  to  San  Francisco's 
San  Antonio  Reservoir,  and  authorized  an  amount  not  to  exceed  $350,000;  and 

WHEREAS,  This  Commission,  on  June  20,  1989.  approved  modification  of  the 
agreement  with  the  California  Department  of  Water  Resources  for  construction 
of  Phase  I  facilities  to  allow  transfer  under  drought  emergency  conditions  of 
up  to  seventy  cubic  feet  per  second  of  water  from  the  State's  South  Bay 
Aqueduct  to  San  Francisco's  San  Antonio  Reservoir;  and 

WHEREAS,  This  Commission,  on  January  9,  1990,  approved  modification  of 
the  agreement  with  the  California  Department  of  Water  Resources  for 
construction  of  Phase  II  facilities  at  an  additional  estimated  cost  of 
$350,000;  and 

WHEREAS,  Construction  of  the  turnout  facilities  was  completed  by  the 
California  Department  of  Water  Resources  and  was  put  into  service  on  December 
22,  1990;  and 

WHEREAS.  The  turnout  has  been  modified  several  times  to  achieve  maximum 
delivery  of  water  available  to  San  Francisco  and; 

WHEREAS.  Several  unforeseen  changes  and  additional  design  and 
construction  work,  made  necessary  due  to  environmental  conditions  caused 
additional  costs  to  be  incurred;  and 

WHEREAS,  These  additional  costs  are  estimated  at  $250,000  and  funds  are 
available  in  this  project,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  Amendment  No.  3  to  the  agreement 
with  the  State  Department  of  Water  Resources  to  allow  increase  in  funding  for 
the  project  in  an  amount  not  to  exceed  a  total  project  cost  of  $950,000.00. 


0451L-71 


/  herebv  certifv  that  the  foregoing  resofution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    13  1991 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cny  AND  COUNTY  OF  SAN  FHANCISCO 

91 -0283 

RESOLUTION  No.  


WHEREAS ,   On  April  1,   1991  the  PUC  declared  an  emergency  to 
construct  a  second  emergency  turnout  to  transport  water  from 
the  State  South  Bay  Agueduct  to  our  San  Antonio  Reservoir,  and 

WHEREAS,  This  additional  turnout  was  necessary  to  meet  the 
deadline  of  December  31,   1991  for  transferring  State  Drought 
Emergency  Water  Bank  water  into  our  system,  and 

WHEREAS,   This  declaration  of  emergency  was  approved  by  the 
PUC  by  Resolution  No.   91-0118  dated  April  9,    1991,  and 

WHEREAS,  The  Board  of  Sueprvisors  approved  the  expenditure 
by  Resolution  No.   409-91  dated  May  15,    1991,  and 

WHEREAS,  The  Department  of  Water  Resources  (DWR)  reguires 
an  operating  and  maintenance  agreement  to  allow  us  to  work 
within  their  right-of-way  and  tap  into  their  pipeline,  and 

WHEREAS,   The  Water  Department,   the  City  Attorney's  Office 
and  DWR  have  been  working  on  this  operating  and  maintenance 
agreement,  and 

WHEREAS,  The  operating  and  maintenance  agreement  will 
address  San  Francisco's  liability  to  the  State  while  working  in 
the  right-of-way,   conditions  of  construction  in  the 
right-of-way,   and  costs  associated  with  DWR ' s  design  review, 
inspections  and  maintenance  during  the  operation  of  this 
turnout,  and 

WHEREAS,  The  costs  associated  with  this  agreement  will  not 
exceed  $50,000.00  and  be  paid  for  out  of  funds  appropriated  for 
the  project;   now,   therefore,   be  it 

RESOLVED,   That  the  PUC  authorizes  the  General  Manager  of 
the  Water  Department  to  enter  into  a  temporary  operating  and 
maintenance  agreement  with  DWR  for  the  temporary  connection  at 
the  Sunol/blowof f  turnout. 


0474L-2 


/  hereby  certify  that  the  foregoing  re<iolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     13  mi 


Secretary,  Public  Utilities  Commission 


■I  ir»—  i 

PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  — 


WHEREAS,   The  City  has  an  option  to  purchase  natural  gas 
from  independent  suppliers  for  City  accounts  that  are  able  to 
switch  boiler  fuel  from  natural  gas  to  oil;  and 

WHEREAS,   The  State  of  California,   through  its  Department 
of  General  Services,   offers  a  natural  gas  supply  at  rates  lower 
than  those  offered  by  PG&E;  and 

WHEREAS,   The  City  has  a  natural  gas  supply  agreement 
with  the  State  of  California,  which  will  expire  after  June  30, 
1991;  and 

WHEREAS,  As  a  result  of  purchasing  natural  gas  through 
the  State  of  California,   the  City  has  realized  a  savings  of 
$70,000  over  the  past  year;  and 

WHEREAS,   the  State  has  conducted  an  aggressive  MBE  &  WBE 
outreach  program  that  was  improved  by  the  City's  participation; 
and 

WHEREAS,   The  State  was  able  to  obtain  a  prospective 
vendor  list  from  the  State's  utilities  that  might  not  have  been 
available  to  the  City,   and  as  a  result  their  out  reach  was  wider 
than  the  City's  would  have  been:   now  therefore  be  it 

RESOLVED,  That  the  General  Manager  of  Hetch  Hetchy  Water 
and  Power  is  authorized  to  execute  a  Natural  Gas  Supply  Agreement 
with  the  State  of  California;   and  be  it  further 

RESOLVED,  That  the  term  of  this  Agreement  will  be  from 
August  1,    1991  through  June  30,  1993. 


H007294 


/  hereby  cerHfy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  AUGUST  131991 

at  Its  meeting  of  — 


Secretary.  Public  Utilities  Commission 


f 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  Of  SAN  FRANCISCO 

RESOLUTION  No.   


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain 
real  property  located  in  the  County  of  San  Joaquin,   State  of 
California;  and 

WHEREAS,   said  property  is  under  the  jurisdiction  of  the 
Public  Utilities  Commission  and  Ketch  Hetchy  Water  &  Power,  and 
is  referred  to  as  Parcels  1164  and  1009   (1),   near  Corral  Hollow 
Road  and  the  Thomas  Shaft;  and 

WHEREAS,   Connolly  Ranch,   Inc.,   owns  real  property 
contiguous  to  the  City's  property  and  has  requested  two  access 
easements  for  pedestrian  and  vehicular  ingress  and  egress;  and 

WHEREAS,   The  public  interest  and  necessity  will  not  be 

inconvenienced  by  the  sale  of  the  easements;   and  whereas,  the 

Real  Estate  Department  has  determined  that  $5,000  is  fair  and 

reasonable  consideration  for  granting  of  these  easements;  now, 
therefore  let  it  be 

RESOLVED,   That  the  Director  of  Property  and  the  General 
Manager  of  Ketch  Ketchy  Water  &  Power  are  hereby  authorized  to 
accept  said  easement  consideration  and  grant  said  easements  to 
Connolly  Ranch,  Inc. 


H005271 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  AUGUST     J  3  1991   

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCrSCO 

RESOLUTION  No. 


WHEREAS,   Hetch  Hetchy ' s  ability  to  meet  its  water 
delivery  obligations  while  optimizing  power  revenues  is 
enhanced  by  computer  modelling,  and 

WHEREAS,   Staff  requires  assistance  in  computer 
modelling  and  hydrological  analysis,  and 

WHEREAS,   The  consultants  have  been  of  especial 
value  in  support  of  the  ongoing  water  litigation,  and 

WHEREAS,  This  Commission,   by  its  Resolution  No, 
89-0395,   dated  December  12,   1989,   authorized  the  General 
Manager  of  Hetch  Hetchy  Water  &e  Power  to  negotiate  and 
execute  a  three  year  professional  services  agreement  with 
Bookman-Edmonston  Engineering  to  provide  "as-needed" 
hydrological  consulting  services  for  an  amount  not  to  exceed 
$125,000  the  first  year;  and 

WHEREAS,     Manna  Consultants,   Incorporated  has 
been  a  subcontractor  to  Bookman-Edmonston  Engineering, 

WHEREAS,   Staff  requires  assistance  in  computer 
modelling  and  hydrological  analysis,  and 

WHEREAS,   This  consultant  team  has  proven  of 
especial  value  in  providing  support  to  the  ongoing  water 
litigation;  now,   therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  authorizes 
the  General  Manager,   Hetch  Hetchy  Water  &  Power,  to 
negotiate  and  execute  Modification  No  1  to  the  Agreement 
with  Bookman-Edmonston  Engineering  and  negotiate  and  execute 
an  Agreement  with  Manna  Consultants  to  increase  their 
funding  by  $100,000  and  $50,000  respectively  for  this  fiscal 
year. 


H006715 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  .f  AUGUST     1  3  1991 


Secretary,  Public  Utilities  Commission 


r 


PUBLfC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  fRANCISCO 

RESOLUTION  Na  


WHEREAS,  The  Municipal  Railway  currently  operates  twelve  routes  during  the 
Owl  service  period  ( approximately  liOOam  to  5:00ani);  and 

WHEREAS,   Seven  Owl  routes  operate  at  30-minute  intervals  and  five  routes 
operate  at  60-minute  intervals;  and 

WHEREAS,   the  31-Balboa  line  is  being  converted  to  electric  trolley  coach 
operation;  and 

WHEREAS,  Owl  service  should  not  be  provided  on  the  31-line  by  diesel  buses 
when  the  daytime  service  is  provided  by  electric  trolley  coaches;  and 

WHEREAS,  Staff  analysis  indicates  that  ridership  is  proportionally  greater 
on  those  lines  with  a  30-minute  freguency  than  on  those  lines  with  a  60-minute 
frequency;  and 

WHEREAS,  Owl  services  were  never  modified  to  reflect  changed  travel 
patterns  within  the  city  when  the  daytime  service  was  revised,   as  called  for 
in  the  1979  5-Year  Plan;  and 

WHEREAS,  The  proposed  Owl  service  revisions  provide  more  crosstown 
services  and  better  route  coverage  throughout  the  city;  and 

WHEREAS,   Staff  analysis  indicates  that  the  proposed  Owl  service 
restructuring  results  in  increased  frequencies  and  better  vehicle  utilization 
at  no  additional  cost  to  the  city;  and 

WHEREAS,  This  proposal  was  discussed  at  five  public  meetings  in  the 
neighborhoods ;  and 

WHEREAS,  Public  reaction  to  the  proposal  has  been  generally  favorable; 
now,  therefore ,  be  i t 

RESOLVED,  That  this  Commission  hereby  directs  the  Municipal  Railway  to 
implement  the  changes  in  Owl  service  as  subseguently  described;  and  be  it 
further 

RESOLVED,  That  in  order  to  implement  these  changes  the  Commission  hereby 
authorizes  the  partial  discontinuance  of  service  on  the  J-CHURCH,  K-INGLESIDE, 
N-JUDAH,    15-THIRD,   31-BALBOA,   45-UNION/STOCKTON,   and  90-OWL  during  the  Owl 
service  period;  and  be  it  further 

RESOLVED,   that  this  Commission  authorizes  the  Municipal  Railway  to 
establish  service  on  the  following  lines  at  30-minute  intervals  during  the  Owl 
service  period: 

L -TAR AVAL:     Ferry  to  Wawona  &  46th  Avenue  via  current  route; 

H-JTOAH:      Ferry  to  Ocean  Beach  via  Market  to  Church  St.,   thence  via 
Church,  Hermann,   Fillmore,  Haight,  and  then  regular  route;   returning  via 
same  route; 

5 -FULTON:     Jones  &  McAllister  to  Ocean  Beach  via  current  route; 
14-MISSIOM:     Ferry  to  Mission  &  San  Jose  via  current  route; 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

K     /  'AUGUST  131991 

at  tts  meeting  of , 


Secretary,  Public  Utilities  Con^ission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCtSCO 

91  bZB7 

RESOLUTION  No.  


22-FILLMORE;     Third  E.  20th  St.   to  Marina  Green  via  current  route; 

24-DIVISADERO;     Cortland  S.  Bayshore  to  Divisadero  S.  Sutter  via  regular 
24-line  route ; 

3 8 -GEARY:     Transbay  Terminal  to  Ocean  Beach  via  current  route; 

90-  OWL;     San  Bruno  &  Arleta  to  Van  Ness  &  North  Point  via  current  route 
from  San  Bruno  &  Arleta  to  Van  Ness  and  Chestnut,   thence  via  Van  Ness  to 
North  Point;   returning  via  same  route; 

91 -  OWL:     West  Portal  to  San  Francisco  State  University  via  West  Portal 
Avenue,  Juniper o  Serra,  Ocean,   Geneva,   Santos ,   Sunnydale ,  Hahn, 

Vi sitae ion,  Rutland,  Arleta,   Bayshore,  Third,  Evans ,  Mendel 1 ,  Cargo  Way, 
Third,   4th  Street,  Townsend,  Third,  Kearny,   Sutter,   Stockton,  Columbus, 
North  Point,  Van  Ness,   Lombard,   Richardson,   Doyle  Drive,  Highway  1,  Park 
Presidio,  Park  Presidio  Bypass ,   Crossover ,   and  19th  Avenue  to  terminal  on 
19th  Avenue  at  Holloway;   returning  via  19th  Avenue,  Crespi  Circle,  19th 
Avenue,  Crossover,   Park  Presidio  Bypass,   Park  Presidio,  Highway  1,  Doyle 
Drive,  Richardson,   Lombard,  Van  Ness,  North  Point,  Columbus,  Stockton,  4th 
Street,  Third,  Cargo  Way,  Mendel 1 ,   Evans ,  Third,  Bayshore ,  Visit ac ion, 
Hahn,   Sunnydale,   Santos ,  Geneva,  Ocean,  Juniper o  Serra,   and  West  Portal 
Avenue  to  terminal  at  West  Portal; 

and  be  it  further 

RESOLVED,  That  this  Conunission  directs  Municipal  Railway  staff  to 
implement  convenient  transfers ,  whenever  possible,   at  the  following  locations 
during  the  Owl  service  period: 

Market  &  Van  Ness; 
Market  &  Castro; 
Mission  &  16th  Street; 
Geary  S.  Park  Presidio; 
San  Bruno  &  Arleta; 
Mission  &  30th  Street; 
Van  Ness  &  Geary; 
Van  Ness  &  O'Farrell; 

and  be  it  further 

RESOLVED,   That  this  Commission  respectfully  requests  the  Board  of 
Supervisors,   in  accordance  with  Section  3.595  of  the  City  Charter,   not  to 
disapprove  the  aforementioned  changes  in  service. 


9105P  DJW 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  131991 

at  its  meeting  of,  "  /   /J      ij    'i  / 


Secretary.  Public  Utilities  Commission 


ir^-  x-,t~  VI V-  

PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,   Resolution  No.   90-0413  authorized  the  Municipal  Railway  to 
advertise  for  the  procurement  and  installation  of  an  Advanced  Train 
Control  System,  MR-1034;  and 

WHEREAS,  The  Municipal  Railway  received  Technical  Submissions  for 
MR-1034  from  three  proposers;  and 

WHEREAS,   All  three  proposers  failed  to  be  responsive  to  all  19 
Minimum  Technical  Requirements;  and 

WHEREAS,  The  Municipal  Railway  will  later  request  permission  to  re- 
advertise  for  bids  for  the  procurement  and  installation  of  an  Advanced 
Train  Control  System  to  be  funded  by  UMTA  Section  3  Grant,  CA-03-0363; 
now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  rejects  all 
bids  for  the  Procurement  and  Installation  of  an  Advanced  Train  Control 
System,  MR-1034. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  AUGUST    13  1991 

at  Us  meeting  of  


Secretary,  Public  Utilities  Comihission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  ANO  COUNTY  OF  SAN  FRANCISCO 

91-0289 

RESOLUTION  No.   


WHEREAS,  The  Utilities  Engineering  Bureau  (UEB)  and  Hatch  Hetchy 
currently  lease  office  space  at  1155  Market  Street  from  the  Lembi 
Group;  and 

WHEREAS,  The  current  5-year  lease  will  be  terminating  on  August 
31,  1991;  and 

WHEREAS,  The  Real  Estate  Department  has  negotiated  a  5-year 
extension  to  the  existing  lease;  and 

WHEREAS,  Funds  for  the  FY-1991/92  term  of  the  lease  are  contained 
in  the  Public  Utilities  Commission's  budget  request  for  FY-1991/92; 
now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  approves 
the  extension  to  the  existing  lease  of  37,805  square  feet  of  office 
space  at  1155  Market  Street  for  a  term  of  5  years,  commencing  on 
September  1,  1991;  and  be  it  further 

RESOLVED,  That  the  extension  of    the  lease  agreement  approval  is 

predicated  upon  the  appropriation  of  funds    in  the  FY-1991/92  budget 

for  UEB    and  Hetch  Hetchy,  and    subject  to    funds  being  appropriated 

annually  thereafter  by  the  Mayor  and  the  Board  of  Supervisors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  AUGUST    13  199U 

at  Its  meeting  of  77  /  I — *" 


Secretary,  Public  Utilities  Commission 


> 


1 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  wants  to 
encourage  mass  transit  ridership  by  adopting  innovative  fast  pass  privilege  and 
transfer  policies;  and 

WHEREAS,  This  Commission  has  adopted  a  fare  schedule  which  enables  the 
Muni  to  accept  Non-Bulk  Regional  Passes/Transfers;  and 

WHEREAS,  The  State  of  California  has  recently  passed  legislation  which 
conditions  Muni's  eligibility  for  State  Transit  Assistance  revenues  on  meeting 
the  regional  coordination  objectives  set  by  the  Metropolitan  Transportation 
Commission  (MTC);  and 

WHEREAS,  In  order  to  meet  MTC's  objectives,  the  General  Manager  of  the 
Public  Utilities  Commission  must  execute  revenue  sharing  agreements  with  Muni's 
connecting  operators;  now,  THEREFORE  be  it 

RESOLVED.  That  the  General  Manager  of  the  Public  Utilities  Commission 
is  hereby  authorized  to  extend  Muni's  participation  in  the  following  regional 
transfer  agreements:  1)  BART  Plus  Pass;  2)  BART  Plus  Premium  Pass;  3)  Golden 
Transit  Bus  Service/Muni  Transfer  Sticker;  4)  AC  Transit  Transbay/Muni  Transfer 
Sticker;  5)  BART/Muni  Cash  Transfers;  6)  Vallejo  Ferryboat  Service;  7)  Golden 
Gate  Ferry  Transfers;  and  8)  AC  Transi t/Oakland-Al ameda  Ferry/Muni,  under  the 
terms  stipulated  in  the  Muni  Fare  Schedule;  and  be  it  further 

RESOLVED,  That  the  above  agreements  shall  be  effective  from  July  1. 
1991  until  such  a  time  as  any  amendment  is  made  to  the  Municipal  Railway  Fare 
Schedule  which  would  require  modification  of  these  agreements. 


BM:lms/0680m 


/  hereby  certify  that  the  ^^^^^^j^i^^^j^^^j^^^^^Sf^'^'^  ^"'^''^  Utilities  Commission 

at  its  meeting  of  


Secretary.  Public  Utilities  Commission 


■ 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  Keith  E.  Bunch  began  his  career  with  the  City  and  County  of  San 
Francisco  in  1972,  and  served  the  City  and  County  for  over  19  years;  and, 

WHEREAS,  Keith  has  served  as  Departmental  Personnel  Officer  and  Sr. 
Departmental  Personnel  Officer  with  the  Public  Utilities  Commission,  Bureau  of 
Personnel  and  Training  for  the  last  six  years;  and, 

WHEREAS,  Throughout  his  career  Keith  has  unfailingly  demonstrated  an 
exceptional  commitment  to  professional  excellence;  and, 

WHEREAS,  Keith,  as  Senior  Departmental  Personnel  Officer  for  the  San 
Francisco  Municipal  Railway,  has  maintained  both  his  sense  of  humor  and  his  composure 
in  challenging  situations;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  UtiUties  Commission  on  the  occasion  of  his 
retirement,  hereby  honors  and  commends  Keith  E.  Bunch  for  his  many  outstanding 
accomplishments  over  19  years  of  dedicated  service  to  the  people  of  the  City  and  County 
of  San  Francisco;  and  be  it  further 

RESOLVED,  That  the  Pubhc  UtiUties  Commission  extends  its  best  wishes  to 
Keith  E.  Bunch  for  a  long  and  a  happy  future  on  the  occasion  of  his  retirement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGU  j        12  1991 


v.- 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,   The  City  Attorney  has  recommended  settlement 
of  the  class  action  consolidated  litigation  Hong .   et  a  1 .   vs . 
City  and  County  of  San  Francisco,  et  al..   Superior  Court  No. 
849-492,   and  Bauer,  et  al.  vs.  Citv  and  County  of  San 
Francisco,  et  al . ,   Superior  Court  No.   850-444;  and 

WHEREAS,   The  settlement   is  based  on  formulas  contained 
in  settlement  agreements,    and  is  estimated  to  be  in  the  range 
of  $250,000;  and 

WHEREAS,   The  precise  amount  of  settlement  will  be  set 
according  to  the  settlement  formulas;  and 

WHEREAS,   Such  settlement  is  in  the  best  interest  of  the 
City  and  County  of  San  Francisco;   now,   therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  approves 
settlement  of  this   litigation  pursuant  to  the  settlement 
agreements  and  releases. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    13 1991 


at  its  meeting  of  _ 


■    13  1991  ^ 

Secretary,  Public  Utilities  Commission 


ART  AGNOS. 
Mayor 


THOMAS  J.  ELZEY, 
GsnerBl  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAV 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPAHTMEMT 


August  23,  1991 


NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  MODEFICATIONS  TO  THE 
SCHEDULE  OF  RATES,  FARES  AND  CHARGES 
OF  THE  MUNICIPAL  RAILWAY 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  conduct  a  public  hearing  to  consider  modifications  to  the  Schedule  of 
Rates,  Fares  and  Charges  of  the  Municipal  Railway  to  modify  the  fare  schedule  as  it 
pertains  to  regional  transfers  with  the  Municipal  Railway.  The  public  hearing  will  be 
Tuesday,  September  10,  1991,  at  2:00  p.m.,  at  Room  282,  City  Hall,  San  Francisco,  CA 

Copies  of  the  staff  report  will  be  available  beginning  Tuesday,  September  3,  1991,  in 
Room  287,  City  Hall,  San  Francisco,  CA 

All  interested  parties  are  invited  to  attend  the  pubUc  hearing  and  present  their  views. 
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Romaine  A.  Boldridge 
Secretary 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,   City  Hall 
2:00  P.M. 
August  11.  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,   Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  a 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


91-149 


Call  to  Order:     2:10  P.M. 


Present:     President  Sherri  Chiesa,  Vice  President  Gordon  Chin, 
Commissioner  Arthur  V.  Toupin 

Excused:     Cominissioner  H.  Welton  Flynn 


On  motion  of  Toupin,  seconded  by  Chin,  the  Minutes  of  regular 
meeting  of  August   13,    1991  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
the  Publ ic  Utilities  Commi ss ion . 


******************* 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

91-0293       FM         Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totaling  $70,000. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin. 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

91-0294       FM         Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  San  Francisco  Water 
Department,    totaling  $22,174.06. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


On  mot  ion  of  Chin ,  seconded  by  Toupin ,  the  fo 1 lowing 
resolution  was  adopted: 

91-02  9  5       FM         Approving  collection  of  charges   for  damages   for  the 
month  of  July  1991,    against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors   in  the 
amount  of  $11,838.65  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $1,376.92;   San  Francisco  Water  Department  from 
miscellaneous  debtors  in  the  amount  of  $3,233.62; 
and  Bureau  of  Light,   Heat  &  Power  from  miscellaneous 
debtors  in  the  amount  of  $9,997.32  and  write-off 
compromise  reductions  for  comparative  negligence  in 
the  amount  of  $200. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

91-0296       WD        Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2095,   Pilarcitos  Forebay  -  Repair  Walkway  and 
Sluice  Gates,    in  the  amount  of  $106,369  to  Valentine 
Corporation,  Contractor. 

VOTE:     Ayes  -  Chiesa,    Chin,  Toupin 


91-150 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Toupin ,  the  fol lowing 
resolution  was  adopted: 

91-0297       WD        Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.   WD-2050,   Clean  and 
Coat  36-Inch,   48-Inch  and  60-Inch  Mains  at  Lake 
Merced  and  Caltrans  District  Yard,    as  satisfactorily- 
completed;   approving  Credit  Modification  No.   2  in 
the  amount  of  $2,733;   authorizing  an  extension  of 
time  for  unavoidable  delays  of  37  working  days;  and 
authorizing  final  payment   in  the  amount  of 
$12,128.35  to  Eligom  International  Construction, 
Contractor . 

VOTE:     Ayes  -  Chiesa,  Chin,  Toupin 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

91-0298       HH        Accepting  the  work  performed  under  Hetch  Hetchy 
Water  and  Power  Contract  No.   HH-773,   San  Joaquin 
Pipeline  No.   3,   Repair  Mortar  Lining,    as  completed, 
and  approving  Credit  Contract  Modification  No.   3  in 
the  amount  of  $240,408.59;   Spiniello  Construction 
Company  and  Arvie  and  Sons  Construction ,   a  Joint 
Venture,  Contractor. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

91-0299       MR        Accepting  the  work  performed  under  San  Francisco 
Municipal  Railway  Contract  No.  MR-879,   No.  33 
Stanyan  Line  -  Trolley  Coach  Overhead 
Reconstruct  ion ,    as  satisfactorily  completed ; 
approving  Credit  Contract  Modification  No.    1  in  the 
amount  of  $88,753.93;   authorizing  an  extension  of 
time  for  unavoidable  delays  of  40  calendar  days;  and 
authorizing  final  payment  in  the  amount  of 
$206,451.32  to  Abbett  Electric  Corporation  and  Yick 
Electric  Company,  AJV,  Contractor. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

91-0300       PT         Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,    for  the  month 
of  July,  1991. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


On  motion  of  Toupin,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0301       MR         Approving   an  extension  of   time  until  December  31, 
1991,   to  the  Agreement  between  the  City  and  County 
of  San  Francisco  and  Western  Security  Bureau,  Inc., 
to  provide  investigative  services. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


91-151 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

91-0302       MR         Authorizing  the  Municipal  Railway  to  enter  into  an 

arrangement  with  Del  Monte  Corporation  to  underwrite 
all  three  cable  car   lines  on  September  20,    1991  for 
$33,500,     allowing  free  rides  all  day,  in 
conjunction  with  its   100th  anniversary. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


On  motion  of  Toupin,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0303       MR         Authorizing  the  Municipal  Railway  to  join  with  other 
Regional  Transit  Association  operators  in  providing 
56  free  regional  transit  passes  for  unlimited  rides 
on  Bay  Area  transit  systems ,    including  the  Municipal 
Railway,   from  November  1,    1991  through  October  31, 
1992,   as  part  of  the  KPIX  Television,   KCBS  Radio  and 
SF  Examiner  Newspaper  1991  "Beat  the  Backup" 
promotion . 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


On  motion  of  Toupin,  seconded  by  Chin,  the  fol lowing 
resolution  was  adopted: 

91-0304       UEB       Authorizing  the  Manager  of  Utilities  Engineering 
Bureau  to  execute  Amendment  No .    1  to  the 
Professional  Services  agreement  with  Kennedy,  Jenks, 
Chilton,    Inc.   to  perform  additional  engineer i ng 
design  and  const  ruction  support  services  -  San 
Andreas  Pipeline  No.   3  Rehabilitation,   in  an  amount 
not  to  exceed  $111,000. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


On  mot  ion  of  Chi  n ,  seconded  by  Toupin,  the  foil owing 
resolution  was  adopted: 

91-0305       FT         Commending  Diana  E.   Buchbinder  for  her  dedication 
and     service  to  the  City  and  County  of  San 
Francisco,    and  extending  best  wishes  upon  her 
resignation  to  become  the  Labor  Negotiator  for  King 
County,   Seattle,  Washington. 

VOTE:     Ayes  -  Chiesa,   Chin,  Toupin 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

91-0306       PT         Commending  John  G.  Marquez  for  his  dedication  and 
service  to  the  Public  Utilities  Commission,  and 
extending  congratulations  and  best  wishes  on  his 
promotion  to  Affirmative  Action  Coordinator  with  the 
Department  of  Public  Works. 

VOTE:      Ayes   -  Chiesa,   Chin,  Toupin 

Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of   the  Public  Utilities 
Commi  ss  ion . 


******************* 


91-152 


New  Business 

Crystal  Springs  Golf  Course 


Commissioner  Chin  inquired  about  the  recent  resolution  passed  by  the 
Board  of  Supervisors  regarding  the  Crystal  Springs  Golf  Course.  He 
requested  a  copy  of  the  resolution  and  a   response  from  staff  on  its 
effect,   whether  it  is  binding,    and  how  such  a  land  use  study  would 
be  funded. 

Mr.  Thomas  Elzey,   General  Manager  of  Public  Utilities,  responded 
that  the  resolution  has  been  transmitted  to  the  Mayor  and  that  staff 
is  waiting  for  the  Mayor's  action,   at  which  time  a  report  will  be 
prepared. 

****************** 

Report  of  the  General  Manager 
Muni  Security 

Mr.  Elzey  commented  on  the  issue  of  Muni  security.     He  stated  that  a 
report  dealing  with  security  problems ,   how  we  are  deploying  forces , 
and  funding  would  be  presented  to  the  Commission  at  the  next  meeting. 

Const  ruction  in  Muni  Met  ro  Subway 

Mr.  Elzey  stated  that  the  construction  was  causing  some  problems, 
particularly  around  Castro  Street  and  the  Embarcadero  Diamond,  and 
that  steps  were  being  taken  to  better  inform  passengers  regarding 
the  situation.     Additional  staff  was  being  deployed  to  provide 
direct  assistance  to  passengers,   and  the  number  of  shuttle  buses  was 
being  increased. 

Mr.   Johnny  Stein,   General  Manager,   San  Francisco  Municipal  Railway, 
briefly  described  the  construction  phase  of  the  Castro  Street 
crossover  which  will  be  attached  to  the  new  automatic  train  control 
system  being  installed  in  a  couple  of  years  and  which  will  allow 
more  trains  in  the  subway  during  peak  periods,   especially  for  heavy 
loading  points  such  as  Castro.     He  stated  that  the  Monday  and 
Wednesday  delays  were  caused  by  loss  of  power  from  the  feeders  at 
Castro  and  17th  Streets  and  power  problems  at  the  Embarcadero 
Di amond .     Shut t le  buses  were  utilized  during  the  service 
disruptions.     He  said  shuttle  buses  were  also  being  used  during  the 
morning  rush  period  to  go  outbound  on  the  K-L-M  Line  from  West 
Portal  and  streetcars  were  being  switched  back  at  West  Portal 
inbound,   great ly  increasing  the  service  capacity. 

Commissioner  Toupin  suggested,   when  major  construction  projects  are 
anticipated  affecting  a   large  number  of  passengers,   that  staff 
consider  some  form  of  advance  communication  so  that  the  public  will 
be  better  informed;  also,   that  the  work  be  done  on  weekends  and  at 
night  if  possible,    rather  than  disrupting  service  during  peak  hours. 

Mr.   Stein  stated  that  the  public  was  notified  by  50,000  notices 
dispersed  in  Metro  stations  and  streetcars  two  weeks  prior  to  the 
closing  but  unfortunately  the  contractor  delayed  start  of 
construction;   also,   there  were  two  press  releases  and  a  special 
article  in  the  Chronicle  informing  the  public  that  Muni  was 
undertaking  this  project.     Due  to  the  magnitude  of  this  project, 
this  particular  area  at  Castro  had  to  be  closed  at  some  point  in 
order  to  do  the  work.     An  attempt  was  made  to  do  the  work  at  night 
and  on  weekends  but  it  was  not  feasible.     Also,   a  time  constraint 
was  involved.     Muni  had  to  spend  the  grant  money  by  September  30, 
1991,   the  fiscal  year  closing  for  the  Federal  government,   or  lose 
it.     He  said  the  work  was   scheduled  for  completion  on  August   30  but 
from  all  preliminary  reports  it  may  go  through  the  weekend. 


******************* 


91-153 


Public  Comments 


Mr.   James  Bryant,   Trustee,   United  Public  Employees  Local  790,  and 
Muni  station  agent,    spoke  in  reference  to  recent  assaults, 
inadequate  staffing  and  general  health  and  safety  of  station 
agents.     He  said  the  main  issue  was  the  fact  that  there  had  been  an 
agreement  between  the  General  Manager  of  PUC  and  the  Union  to  put  3 
additional  station  agent  positions   in  the  1991-92  budget .   This  had 
been  done  at  the  PUC  level  but  the  positions  were  later  deleted  by 
the  Mayor's  office.     The  Union  had  asked  for   reinstatement.      In  the 
interim,   3  more  assaults  had  occurred.     One,   he  said,   was  directly 
the  result  of  not  having  a  secondary  agent.     In  the  case  of  the 
assault  at  the  Presidio  building,   the  security  person  could  not 
respond  to  the  call  for  assistance  because  he  was  not   allowed  to 
leave  his  station.     Mr.   Bryant  said  the  issue  of  safety  and 
renovation  of  the  booths  has  been  ongoing  but  has  not  come  to 
fruition . 

President  Chiesa  stated  that  the  Commission  was  very  concerned  when 
the  issue  of  the  need  for  more  station  agents  was  first  raised  and 
that  the  Commiss ion  responded  by  adding  the  pos i t ions   in  the  budget 
but  the  Mayor's  office  eliminated  them.     Now  there  is  nothing  the 
Commission  can  do.     She  said  the  entire  security  issue  was  being 
looked  into  by  staff. 

Mr.   Charles  Richardson,   Chief,   Protective  Services  and 
Investigation,   PUC,   stated  that  approximately  22  SFPD  officers  were 
assigned  to  the  Municipal  Rai Iway  and  5  of  those  were  assigned  to 
the  Met ro  systems .     Beginning  in  September  there  will  be  a  total  of 
28  officers.     The  additional  officers  will  be  assigned  to  the  54 
Line  and  other  trouble  areas.     There  have  been  3  assaults  on  station 
agents  this  year  compared  to  51  assaults  on  Muni  operators  in  the 
month  of  June. 

Mr.   Bryant  questioned  the  actual  hours  of  security  in  the  Metro 
stations  and  said  that  the  officers  worked  only  one  day  a  week  on 
Thursday.     Mr.   Richardson  responded  that   ideally  he  would  like  to 
see  coverage  24  hours  a  day,    7  days  a  week,   throughout  the  whole 
Muni  system  but  he  only  had  X  amount  of  dollars.     The  officers  work 
in  overtime  4-hour  shifts  and  are  assigned  on  a  daily  basis  where 
most  needed . 

Commissioner  Toupin  emphasized  that  the  security  of  Muni  staff  and 
patrons  should  have  the  highest  priority  and  funds  should  be  found 
in  less  important  areas  to  fund  the  program.     Mr.   Elzey  responded 
that  the  $1,050,000  in  this  year's  budget  for  the  security  program 
was  new  money  from  items  cut  earlier  in  other  areas. 

Commissioner  Chin  suggested  reviewing  budgets  during  the  year  and 
looking  at  all  issues  at  once  rather  than  one  at  a  time  so  that 
supplement a  Is  or  other  i  terns  can  be  considered  altogether. 

Ms.   Jano  Oscherwitz,   Field  Representative,  United  Public  Employees 
Local  790,   concurred  with  James  Bryant's  concerns  and  asked  that 
supplementary  money  be  found  to  reinstate  the  3  additional  positions 

Ms.   Claire  Zvanski,  Vice  President,   United  Public  Employees  Local 
790  and  Muni  employee,   described  the  Presidio  assault  of  a  Union 
member  and  the  supervisor  that  came  to  her  aid.     She  said  the 
security  person  did  not  respond  to  the  call  for  assistance  because 
it  was  not  his  job  and  he  could  not  leave  his  station,    and  that  he 
did  not  call  911.     She  asked  that  the  issue  of  safety  and  security 
be  addressed  so  further  assaults  are  prevented. 

Mr.   Richardson  responded  that  the  private  security  officer  is 
responsible  for  monitoring  the  burglary,    robbery  and  panic  alarms 
for  the  whole  PUC  and  he  is  under  orders  from  the  General  Manager 
not  to  leave  his  station  unless  it  is  a  matter  of  life  or  death. 
When  the  call  for  assistance  came  in,   the  security  officer  did  dial 
911,   and  did  call  Central  Control  and  the  PUC  Security  Office.  The 
police  and  Mr.   Richardson's  office  responded. 


91-154 


Mr.  David  Pilpel  stated  he  was  still  experiencing  dissatisfaction 
with  Muni  service  during  the  construction  currently  in  progress. 

Mr.   Pilpel  made  another   request  that  Muni   staff  respond  to  his 
letters  relating  to  passenger  service  reports  and  service  quality, 
the  31-BALBOA  electrification,   motor  coach  substitution  and  subway 
construction  delays.     Mr.   Elzey  replied  that  a  response  would  be 
forthcoming  in  a  week . 

Mr.   Pilpel   inquired  why  the  galvanized  steel  trolley  poles  that  were 
installed  during  the  overhead  lines  construction  work  had  not  been 
painted.     Mr.   Elzey  replied  that  staff  would  furnish  this 
information. 

Mr.   Pilpel   referred  to  the  Early  Retirement  measure  that  will  be  on 
the  November  ballot.     He  wondered  if  PUC  was  beginning  to  plan  ahead 
in  this  regard  as  he  felt,    if  the  measure  passed,   that  there  would 
be  a  mass  exodus  from  City  service,    affecting  many  departments 
including  ours. 


******************* 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


3:05  P.M. 


Roma ine  A .  Bo Idr idge 
Secret a  ry 


91-155 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUKTY  OF  SAN  FRANCISCO 

91-0293 

RESOLUTION  No.  ^  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City- 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT   &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS     TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated: 
None 

Litigated: 

Catherine  McGuire       87-C-0149-38   $30,960.00     5-3     05-16-88     PI  $70,000.00 
S909-57  8  $127 , 000. 00 

Judgment: 

None 


TOTAL  SETTLEMENT  (1) 


$70, 000 . 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    2,7  1991 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
any  and  county  of  san  fRANCisco 


RESOLUTION  Na . 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


TYPE 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated: 

Pacific  Gas  & 
Electric 

Litigated: 

None 

Judgment : 
None 


16872 

$22, 539.21 


N/A 


N/A 


12-22-89     N/A  $22,174.06 


TOTAL  SETTLEMENT  (1) 


$22 , 174.06 


INDEX 


410050 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Cormnission 


 — .—  —  I  r-^—  W 

PUBLIC  UTILniES  COMrvilSSiON 

CrTY  ANl>  COKNIT  or  SAN  ^*\r^NCIS^^,() 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  Department  Managers  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
month  of  July  1991  against  the  following: 


SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $11,838.65  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $1,376.92. 


SAN  FRANCISCO  WATER  DEPTVRTMENT  from  miscellaneous  debtors  in  the 
amount  of  $3,233.62. 


BUREAU  OF  LIGHT,  HEAT  &  POWER  from  miscellaneous  debtors  in  the 
amount  of  $9,997,32  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $200.00. 


/  hereby  cerlifv  that  the  foregoitt^;  resolution  imis  adopted  hy  th:  I'uhlic  lltdities  ComnussUm 
ut  its  meetirifj  of   


PUBLIC  UTILITIES  COMMISSION 


CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commi  ssi  on  hereby  awards  San  Franc i  sco  Water 
Department  Contract  No.  WD-2095,  Pilarcitos  Forebay  -  Repair  Walkway  and  Sluice 
Gates,  in  the  amount  of  $106,369.00  to  Valentine  Corporation,  P.O.  Box  9337, 
San  Rafael,  California  94912,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary.  Public  Utilities  Comrmssion 


PC:fmd 


PUBLIC  UTILITtES  COMMISSION 


Cnr  AND  COUMTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  the 
San  Francisco  Water  Department  Contract  No.  WD-2050,  Clean  and  Coat  36-Inch, 
48- Inch  and  60- Inch  Mains  at  Lake  Merced  and  Cal trans  Di  strict  Yard  as 
satisfactorily  completed;  approves  Credit  Modification  No.  2  in  the  amount  of 
$2,733.00;  authorizes  an  extension  of  time  for  unavoidable  delays  of  37 
working  days;  and  authorizes  final  payment  in  the  amount  of  $12,128.35  to  the 
Contractor,  Eligom  International  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST    2  7.,1991 


Sc  retary,  Public  Utilities  Commission 


JYB:fmd 


PUBLIC  UTILITIES  COMMISSION 

aVf  ANO  COUNTV  OF  SAN  FRANCISCO 

91-0298 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Hetch 
Hetchy  Water  and  Power  Contract  No.  HH-773,  San  Joaquin  Pipeline  No.  3,  Repair 
Mortar  Lining,  as  completed  and  approves  Credit  Contract  Modification  No.  3  in 
the  amount  of  $240,408.59. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 
a.  Us  meetin,  of  AUGUSr      27  1991  ^  .  ^ 


Secretary  Public  Utilities  Commission 


JYB:fmd 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


RESOLVED,  That  thi  s  Commi  ssion  accepts  the  work  performed  under  San 
Francisco  Municipal  Railway  Contract  No.  MR-879,  No.  33  Stanyan  Line  -  Trolley 
Coach  Overhead  Reconstruction,  as  satisfactorily  completed;  approves  Credit 
Contract  Modification  No.  1  in  the  amount  of  $88,753.93,  authorizes  an  extension 
of  time  for  unavoidable  delays  of  40  calendar  days;  and  authorizes  final  payment 
in  the  amount  of  $206,451.32  to  the  Contractor,  Abbett  Electric  Corporation  and 
Yick  Electric  Company,  AJV. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    27  1991 

at  its  meeting  of .  wvjuwi         j   i jj  p 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


ai-0300 

RESOLUTION  NO  


WHEREAS,  under  the 
3.501.  the  General  Manager. 
Civil  Service  and  Temporary 
therefrom;  and 


authority  of  Charter  Section 
PUC  is  authorized  to  make  Non 
appointments  and  removals 


WHEREAS,    such  appointments  and  removals  have  been 
ordered  by  the  General  Manager.   PUC;  and 


WHEREAS,    the  General  Manager,   PUC.   has  requested 
commission,   ratification  and  approval  of  such  appointments 
and  removals;  now  therefore  be  it 


RESOLVED,   the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  July,  1991. 


217C-2 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubtic  Utilities  Commission 

at  its  meeting  of  AUGUST     2  7  199t 

ecietary^^  UicuS^i^Comm^^n 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 

91-0301 

RESOLUTION  No.  


WHEREAS,   This  Commission  by  its  Resolution  No.  90-0303 
approved   the   execution  of  an  Agreement   between  the  Public 
Utilities  Commission  and  Western  Security  Bureau   Inc.,  to 
provide   Investigative   services   in  the   field  operations  of  the 
Municipal  Railway;  and 

WHEREAS,    It   is  necessary   to  modify   the  Agreement  to 
provide   for  an  extension  to   the  contract   term  to  accommodate 
the  additional   time   required   for   the  contract  work;  now 
therefore  be  it 

RESOLVED,    THAT   THIS   Commission  hereby   approves  an 
extension  of   time   until  December  31,   1991,    to   the  Agreement 
between  the  City  and  County  of   San  Francisco  and  Western 
Security   Bureau,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  it,  meeting  of  AUGUST,  27  ^1 


ATKM^  

Secretary.  Public  Utilities  ComrH^ssion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COU^fTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,   On  Friday,   September  20,   1991,   the  Del  Monte  Corporation  is 
celebrating  its  100th  anniversary;  and 

WHEREAS,   Del  Monte  corporation  has  been  headquartered  in  the  Bay  Area 
since  its  beginning  in  1891;  and 

WHEREAS,  Mayor  Art  Agnos  is  proclaiming  Friday,  September  20,  1991,  as 
Del  Monte  Day;  and 

WHEREAS,  The  Municipal  Railway's  cable  cars  are  symbolic  of 
San  Francisco;  and 

WHEREAS,  The  Del  Monte  Corporation's  100th  Year  Celebration  focuses  on 
its  San  Francisco  heritage;  and 

WHEREAS,  Del  Monte  Corporation  is  sponsoring  the  dedication  of  Cable 
Car  13 ;  and 

WHEREAS,   Del  Monte  is  desirous  of  decorating  the  cable  cars  with  Del 
Monte 's  posters  and  balloons;  and 

WHEREAS,  Allowing  Del  Monte  to  underwrite  all  of  Muni's  cable  car 
lines  for  September  20,   1991,  would  emphasize  the  alliance  Del  Monte 
has  with  San  Francisco;  and 

WHEREAS,   The  revenue  received   ($31,500)    from  this  underwriting 
agreement  will  more  than  offset  the  loss  fare  box  receipts;  and 

WHEREAS,  The  Del  Monte  corporation  will  make  a  $2,000  donation  to  the 
Muni  Award  Fund;  and 

WHEREAS,  The  decorating  to  be  done  on  the  cable  cars  by  Del  Monte  has 
the  approval  of  Transportation  Displays  Inc.,   and  the  Operations 
Division  of  the  Municipal  Railway;  and 

WHEREAS,  Authorizing  Del  Monte  to  underwrite  all  cable  car  lines  for 
September  20,   1991,    in  conjuntion  with  other  celebration  activities 
should  bring  additional  tourists  and  create  media  coverage  for  San 
Francisco;  now,   therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorize  the  Municipal  Railway 
to  enter  into  an  arrangement  with  Del  Monte  Corporation  to  underwrite 
all  three   (3)   cable  car  lines  on  September  20,   1991,   allowing  free 
rides  for  all  that  day,   in  conjunction  with  its  100th  anniversary;  and 

FURTHER  RESOLVED,  This  Commission  hereby  authorizes  Del  Monte 
Corporation  to  decorate  the  cable  cars  with  such  decorations  as 
approved  by  Muni  Railway  and  TDI . 


/  hereby  certify  that  the  foregoing  resolution  wqs^adopted  by  the  Public  Utilities  Commission 

^     ,  AUGUST  2(1991 

at  Its  meeting  of  liz.  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

91-0303 

RESOLUTION  No.  


WHEREAS,   KPIX  Television,   KCBS  Radio,   and  The  San  Francisco  Examiner 
Newspaper  "Beat  the  Backup"  campaign  will  be  promoting  the  use  of 
public  transit  in  the  San  Francisco  Bay  Area  to  reduce  traffic 
congestion  and  its  related  problems;  and, 

WHEREAS,  In  conjunction  with  this  promotion,  the  media  has  requested 
that  the  member  agencies  of  the  Regional  Transit  Association  (RTA) 
participate  in  a  regional  effort  to  promote  the  use  of  transit  by 
offering   (56)    fifty-six  free  regional  transit  passes  good  from 
November  1,    1991  through  October  31,   1992  on  any  RTA  system;and, 

WHEREAS,   The  RTA'a  Board  of  Control  has  endorsed  The  1991  "Beat  the 
Backup"  campaign,   including  a  promotional  contest  that  will  give  away 
(56)    fifty-six  regional  transit  passes;  and, 

WHEREAS,  The  Commission  endeavors  to  promote  the  use  of  public  transit 
in  co-operation  with  other  Bay  Area  regional  transit  agencies;  now, 
therefore ,   be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway  to 
join  with  other  Regional  Transit  Association  operators  in  providing 
(56)    fifty-six  free  regional  transit  passes  for  unlimited  rides  on  Bay 
Area  transit  systems,   including  the  Municipal  Railway,  from 
November  1,   1991  through  October  31,  1992. 


btbkuprs.doc 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  AUGUST      2  7  1391 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CFTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  An  Agreement  between  the  City  and  Kennedy,  Jenks, 
Chilton,  Inc.  (Consultant)  was  entered  into  March  1,  1991  for  the 
Design  of  the  San  Andreas  Pipeline  No.  3  Rehabilitation;  and 

WHEREAS ,  The  City  desires  to  have  the  Consultant  perform 
additional  engineering  design  for  additional  length  of  the 
pipeline ,  butterfly  valve  and  operator ,  provide  50%  plans  and 
specifications  and  delete  ductile  iron  pipe  option;  and 

WHEREAS,  It  is  necessary  to  ainend  the  Agreement  to  increase 
the  scope  of  work  and  provide  additional  corpensation  to 
consultant  to  perform  the  additional  engineering  design  and 
construction  support  services;  now,  therefore,  be  it 

RESOLVED,  That  this  Ccannission  hereby  authorizes  the  Manager 
of  Utilities  Engineerir.g  Bureau  to  execute  Amendment  No.  1  to 
said  Agreement  in  an  amount  not  to  exceed  $111,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  


WHEREAS,  Diana  E.  Buchbinder  began  her  career  with  the  City  and  County  of 
San  Francisco  in  1981,  and  served  with  the  City  for  over  9  years;  and 

WHEREAS,  Diana  has  served  as  Personnel  Analyst  and  Departmental  Personnel 
Officer  with  the  Public  Utilities  Commission,  Bureau  of  Personnel  and  Training,  for  the 
last  six  years;  and 

WHEREAS,  Prior  to  1985  Diana  was  employed  in  various  other  Public  Utilities 
Commission  Bureaus  and  Departments;  and 

WHEREAS,  Throughout  her  career,  Diana  has  continually  manifested  supreme 
dedication  to  the  provision  of  service  of  the  Bureau  of  Personnel  and  Training;  and 

WHEREAS,  Diana  has  demonstrated  and  exercised  her  excellent  use  of 
judgement  in  advising  Public  UtiUties  Commission  management  on  personnel  related 
issues;  and 

WHEREAS,  Throughout  her  employment,  Diana  has  continued  to  retain  her 
enthusiasm  and  dedication  which  she  brought  to  the  PubUc  UtiMties  Commission  over 
nine  years  ago;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  the  occasion  of  her 
separation  acknowledges  and  extends  gratitude  to  Diana  Buchbinder  for  her  dediciation 
and  service  to  the  people  of  the  City  and  County  of  San  Francisco;  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  extends  its  best  wishes  to 
Diana  Buchbinder  upon  her  resignation  to  become  the  Labor  Negotiator  for  King  County. 
Seattle,  Washington. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CtTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  John  G.  Marquez  has  been  an  employee  of  the  City  and  County  of 
San  Francisco  since  November  1978;  and 

WHEREAS,  For  the  last  ten  years,  John  has  served  the  Public  Utihties 
Commission  with  respect,  dedication,  and  commitment  in  the  areas  of  Personnel 
Operations  and  subsequently  the  Bureau  of  Personnel's  Affirmative  Action/Equal 
Employment  Opportunity  Unit;  and 

WHEREAS,  John  has  earned  the  admiration  and  respect  of  those  with  whom  he 
has  interacted  over  the  course  of  his  tenure,  both  within  and  outside  of  the  Public  Utihties 
Commission;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  the  occasion  of  his 
separation,  hereby  honors  and  commends  John  G.  Marquez  for  his  outstanding 
performance  and  dedicated  service  to  the  Public  Utihties  Commission;  and  be  it  further 

RESOLVED,  That  the  Pubhc  Utilities  Commission  extends  its  congratulations 
and  best  wishes  to  John  on  his  promotion  to  Affirmative  Action  Coordinator  with  the 
Department  of  Pubhc  Works. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  AUGUST    27  1991 

at  Its  meeting  of  


Secretary,  Public  Utilities  Commiffsion 


SAN  Francisco  water  department 


MEMORANDUM 


DATE: 


August  27,  1991 


TO: 


Thomas  J.  Elzey 

General  Manager,  f^bl i c  Utilities  Commission 


r 


FROM:  John  P.  Mullat^^ 

General  Manager 


SUBJECT:      Monthly  Report  of 


ly  Activities 


OPERATIONS 


Storage.    The  month-end  status  of  local  storage  reservoirs  is  shown  on  the 
accompanying  Figure  1.    The  storage  levels  in  the  Peninsula  Division 
reservoirs  at  the  end  of  July  amounted  to  18.5  million  gallons  or  62%  of 
capacity.    For  the  Suburban  system  as  a  whole,  storage  amounted  to  34.8 
million  gallons  and  45%  of  capacity  compared  to  38.3  million  gallons  or  49%  of 
capacity  at  the  same  time  last  year. 

Production.  Water  supplied  by  Hetch  Hetchy  and  the  production  of  local  water 
treatment  plants  are  shown  on  the  accompanying  Figure  2. 

Consumption.    Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  Figure  3. 


First  draft  of  technical  portion  of  RFP  received  from  CH2M  Hill.  Water 
Department  engineering  staff  compiling  remaining  elements  of  RFP  for  internal 
review,  revisions  and  distribution  In  Fall  '91.    Present  plan  is  to  design 
system  for  maximum  compatibility  for  future  incorporation  into  other  computer 
driven  programs,  e.g.  GIS,  maintenance  management,  distribution  models, 
database,  etc. 

Lake  Merced 

Met  with  City  Attorney's  Office  and  Recreation  and  Park  Department  to  discuss 
strategy  to  answer  State  Regional  Water  Quality  Control  Board  request  for 
study  information  concerning  lead  shot  at  Lake  Merced.    Proceeding  with 
investigative  work  which  may  eventually  lead  to  mitigation  work  in  Lake. 
Agreed  that  Rec  and  Park  to  take  lead  in  this  project  and  notify  Gun  Club  to 
cease  discharge  of  lead  shot  and  assume  responsibility  in  possible  clean  up 
activities. 


DEPARTMENT  ACTIVITIES 


SCADA  RFP 


Hetch  Hetchv  Filtration  Plant 


Working  with  consultants,  Camp  Dresser  &  McKee,  on  final  draft  of  siting  study 
for  Hetch  Hetchy  Water  Treatment  Plant.    Workshop  results  indicated  a  Sunol 
facility  meets  most  demands.    Preliminary  cost  estimates  around  the  $490 
million  level . 

Water  Reclamation  Master  Plan 

Work  with  Clean  Water  and  JMM  Engineers  on  Water  Reclamation  Master  Plan  to 
include  quantity  and  location  of  reclamation  markets  in  San  Francisco; 
potential  of  reuse  at  various  sites;  groundwater  development  and  potential; 
possible  conjunctive  use  programs.    We  will  be  expanding  efforts  in  this  area 
to  meet  Board  of  Supervisors  demands. 


-2- 


Hater  Supply 


1.  Hetch  Hetchy  water  Import:    An  average  of  214.5  oiillion  gallons  per  day 
(MGD)  for  the  month  of  July. 

2.  Sunol  Valley  Filtration  Plant  treated  53.4  MGD. 
San  Andreas  Filtration  Plant  treated  19.5  MGD. 

3.  Consumption  CMGD  average): 

July  1991  -  245.0)  8.4  percent  less 

July  1990  -  268.5) 

July  1991  -  246.0)  28.7  percent  less 

July  1976  -  345.0) 

12  months  preceding 

August  1,  1991  -  210.7  15.2  percent  less 

August  1 ,  1990  -  248.4 

4.  Storage  (million  gallons)  as  of  August  1: 


1990 


1991 


Increase 
-  Decrease 


%  Full 
Capacity 


Alameda  Div.  (Capacity  48.014) 


17.765 


16,214 


1  .551 


34 


Peninsula  Div.  (Capacity  29.783) 


20.545 


18.537 


2.008 


62 


Total  (Maximum  Capacity  77.797) 


38,310 


34,751 


3.559 


45 


-3- 


CONTINUING  PROGRAMS 


Leases  and  Permits.  The  lease  payments,  royalties  or  percentage  of  revenue 
received  during  the  month  of  July  from  accounts  listed  below  are  as  follows 

Santa  Clara  Sand  and  Gravel  $25,342.62 

Sunol  Golf  Course  48,839.85 

Crystal  Springs  Golf  Course  29,857.95 

Mission  Valley  Rock  55,685.28 


F1 ushinq.    Water  main  flushing  will  be  done  on  an  as-needed  basis. 
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CITY  MAINS  S.F.W.D. 

JULY  1991 

MO.  YR.  PREP.   BY:         J.  PELAYO 


WD  : 
ONTRACT  : 
NUMBER  : 

PROJECT  : 

EST.  : 
LENGTH  : 
(Feet)  : 

ESTIMATED  : 
COST  : 
($)  : 

PERCI 
COMPI 

PERIOD  : 

:nt  : 
.ETE  : 

TOTAL  : 

Scheduled  : 
Completion  : 
of  Plans  : 
and  Specs.  ; 

REMARKS  : 

JD-204  2  : 

12-INCH  D.I.  Main  in  : 
The  Embarcadero  and  : 
King  Street  between  : 
Third  Street  and  : 
Townsend  Street  : 

3,160  : 

445,000  : 

0  : 

95 

SEPT.,  1991 
(SCHEDULE 
REVISED  BY 
new  ^ 

Feeder  Main  : 
(Installation: 
under  DPW  : 

1^  n  4"  T"  ^    t"  ^  * 

: 

36-INCH  Main  in 
Dolores  Street  -  San 
Jose  to  2  5th  Street; 
25th  Street  -  Dolores 
to  Sanchez;  Sanchez 
Street  -  2  5th  to  2  2nd; 
22nd  Street  -  Sanchez 
to  Castro. 

7,800  . 

100 , 000* 

15 

3±iN  £iEi£\  J.nu 

75 

NOV. ,  1991 
(Revised) 

ONLY 

Feeder  Main  : 
to  complete  : 
Sunset  Loop  : 

WD-2  07  2 

12-IN. ,    8-IN.    &  6-IN. 
Main  and  Hydrants  in 
the  Embarcadero,  Markel 
:to  Folsom  Street 

:  500 

150, 000 

10 

20 

JULY,  1992 

:  Mains  and'  : 
:  Hydrants  : 
:  Relocation  : 
:  UEB  Muni  : 
:  Turnaround  : 
:  Project  : 

WD-2  07  4 

:8-INCH  D.I.   Main  Ins- 
:tallation  in  Post 
: Street  between  Gough 
:and  Scott  Streets 

:  3,800 

:  760,000 

:  0 

:  95 

:   AUG.,  1991 
:  (Revised) 

:  Main  : 
:  Replacement  : 

MONTHLY     STATUS  REPORT 
CITY  MAINS 


1991 
YR. 


PREP.  BY: 


Page  2  of  4 
S.F.W.D. 

J.  PELAYO 


WD 

WTRACT 
(UMBER 

1-2085 


:-2089 


D-2093 


f[)-2097 


PROJECT 


8-INCH  D.I.  Main  Ins- 
tallation in  Geary 
Street  between  Jones 
and  Kearny  Streets 

12-INCH  and  B-INCH  D.I 
Main  in  Powell  and 
Mason  Streets 

6-INCH  D.I.   Main  in 
Perry,  Stillman, 
Freelon,   Welsh  and 
other  Streets 

8-INCH  D.I.  Main  in 
Front,  Broadway  and 
Davis  Streets 

12-INCH  D.I.   Main  in 
Medical  Road 


EST . 
LENGTH 
(Feet) 

3,550 


2,  100 


5,610 


2,780 


2,250 


ESTIMATED 
COST 

__   [V-  — 
632 , 000 


336, 000 


673 , 000 


525, 000 


270, 000 


PERCENT 
COMPLETE 


PERIOD 
10 


20 


10 


TOTAL 
70 

95 
65 

25 


60 


Scheduled 
Completion 

of  Plans 
and  Specs. 

AUG. ,  1991 
(Revised) 


AUG.,  1991 
(Revised) 


AUG.,  1991 
(Revised) 


OCT.,  1991 


Inactive 
Delayed  by 
Developer 


REMARKS 


Main 

Replacement 


Main 

Replacement 


Main 

Replacement 


Main 

Replacement 


Main 

Extension 
UC  Medical 
project 


6-INCH  D.I.   Main  in 
Hallam  and  Brush  Place 


490 


82 , 000 


60 


Inactive 
Delayed  by 
Developer 


Main 

Replacement 

Developer 

Project 


JULY 
MO. 


MONTHLY     STATUS  REPORT 
CITY  MAINS 


1991 
YR. 


PREP.  BY: 


Page  3  of  4 
S.F.W.D. 

J.  PELAYO 


PROJECT 


EST. 
LENGTH 
(Feet) 


ESTIMATED 
COST 


PERCENT 
COMPLETE 


PERIOD 


TOTAL 


Scheduled 
Completion 

of  Plans 
and  Specs. 


REMARKS 


8-INCH  D.I.  Main  in 
China  Basin  Street  from 
3rd  Street  main  to  600 
feet  ^terly. 


600 


80 


SEPT.,  1991 
(Revised) 


Main 

Replacement 


8-INCH  D.I.   Main  in 
Spruce  and  Laurel 
Streets ,   Euclid  and 
Manzanita  Avenues  and 
Mayfair  Drive  in  the 
Laurel  Heights  area . 


4  ,400 


35 


SEPT.,  1991 
(Revised) 


Main 

Replacement 


8-INCH  Ductile  Iron 
Main  in  Treat  Street 
between  2  0th  street 
and  26th  Street 


3  ,450 


501, 000 


15 


DEC,  1991 


Main 

Replacement 


8-INCH  D.I.   Main  in        :  3,780 
Green  Street  between 
Kearny  and  Taylor 
Streets.   Taylor  Street 
Green  and  Lombard  Streets. 


851, 000 


15 


DEC,  1991 


Main 

Replacement 


6-INCH  D.I.  Main  in 
Tehama  Street,  West  of 
Second  Street 


120 


50, 000 


45 


AUG.,  1991 


Main 

Replacement 
Developer 


JULY 
HO. 


1991 
YR. 
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PREP.   BY:         J.  PELAYO 


WD 
CONTRACT 
NUMBER 


PROJECT 


EST. 
LENGTH 
(Feet) 


ESTIMATED 
COST 
C$) 


PERCENT 
COMPLETE 


PERIOD 


TOTAL 


Scheduled 
Completion 

of  Plans 
and  Specs. 


REMARKS 


WD-210  3 


16-INCH  D.I.   Main  in 
Valencia  Street  between 
Market  and  16th  Street 

Hydrant  on  Bayshore 
Boulevard  at  Silver 
Avenue 


2  ,  850 


20 


730, 000 


6,  030 


10 


10 


30 


JAN.;  1992 


AUG.,  1991 


Feeder  Main 
Replacement 


Hydrant 
Relocation 
Cal.  Trans. 
Fwy  Retrofit 
Project 


J-2102 


8-INCH  D.I.   Main  in 
Eddy  Street  between 
Divisadero  and  Gough 
Streets . 


4300 


650, 000 


DEC,  1991 


Main 

Replacement 


WD-2108 


8-INCH  D.I.   Main  in       :  3200 
Post  Street,   Scott  to  Baker 
Streets.   Presidio  Avenue, 
Post  to  California  : 
Streets.  : 


480, 000 


DEC,  1991 


Main 

Replacement 


ART  AGNOS. 
Mayor 


THOMAS  J  EL2EY. 
General  Manager 


CITY  AND  COUhfTY  OF  SAN  FRANCISCO 


PUBLIC  UTILITIES  OOfwirwIISSI OlsJ 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATtR  DEPARTMENT 


Septembers,  1991 


NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  A  PER  CAPITA 
WATER  RATIONING  PROGRAM 


Notice  is  hereby  given  that  the  Pubhc  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  conduct  a  public  hearing  on:  1)  Tuesday,  October  8,  1991,  at  2:00  p.m.,  at 
Room  282,  City  Hall,  San  Francisco.  CA;  and  2)  Tuesday,  October  15,  1991,  at  7:00  p.m., 
at  Lakeshore  Alternative  School,  220  Middlefield  Drive,  San  Francisco,  CA  to  consider  a' 
Per  Capita  Water  Rationing  Program  in  San  Francisco. 

Copies  of  the  staff  report  are  available  in  Room  287,  City  Hall,  San  Francisco,  CA. 
All  interested  parties  are  invited  to  attend  the  public  hearing  and  present  their  views. 


CITY  HALL  '  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)  554-7316  •  FAX  (415)  554-7470 


Romaine  A.  Boldridge 
Secretary 


0043L 


* 


* 


